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PREFACE. 



In submitting the following pages to the ordeal of public 
criticism, I would bespeak indulgence for the many imper- 
fections which, doubtless, will be found in the work. In ar- 
ranging the first section of the book, I had two distinct objects 
in view : first, to establish my claim to a considerable portion 
of the merit of the construction of the Conway and Britannia 
Bridges ; and secondly, to give an accurate and faithful record of 
all the proceedings connected with the progress of these stu- 
pendous structures, from their origin to their successful com- 
pletion. The various public statements which were made at 
different times by different individuals, and which either entirely 
passed over, or concealed the real nature of the services I had 
rendered in connection with these undertakings, appeared, not 
only to me, but to my friends, to call for some public assertion 
of my claims ; and, moreover, I conceived that the keen inter- 
est with which I had pursued the investigation, and the promi- 
nent part I had taken in the proceedings from the very com- 
mencement of my professional appointment as engineer for 
the bridges, to the erection of the first Conway tube, were in 
themselves sufficient qualifications for the task which I have 
undertaken in the compilation of this work. 
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In order to attain these objects, I have published the corre- 
spondence which took place between the parties engaged in the 
undertaking, in connection with a simple statement of facts and 
occurrences. It appeared to me, that the publication of this 
correspondence, with the narrative, would not only give a higher 
interest to the work, but would also convey to the mind of the 
reader, the most faithful account of each person's share of the 
intellectual labour evidenced in the construction of these great 
works. The whole correspondence has been printed almost 
entirely in its original form, those passages only having been 
struck out which did not bear upon the subject, or which 
appeared to have been written under circumstances of excite- 
ment, and consequently calculated by their reproduction to 
engender feelings of pain and regret. 

I have approached this portion of the work with that hesita- 
tion which a just diffidence in my own powers could not fail to 
inspire; but the extent of the correspondence, taken in con- 
nection with the experimental researches which follow, will, it is 
hoped, speak for the industry and closeness of application with 
which the subject has been pursued ; and also, for the active 
and unflinching exertions which have characterized my official 
connection with the undertaking. 

I cannot venture to flatter myself that, in my engagement with 
the Chester and Holyhead Railway Company, I have adequately 
satisfied the various conditions under which I was placed, or 
avoided the dangers of an unpleasant controversy with some of 
my contemporaries. I however cherish the hope, that the 
perusal of this correspondence will establish the fact, that it was 
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in a great degree owing to my determined perseverance, that 
Mr. Stephenson 's original conception has been successfully car- 
ried into execution, and that the elaborate series of experiments 
which I performed have established the true principle upon 
which tubular bridges should be constructed. To this early 
conception I make no claim ; but with regard to the services 
which I afterwards rendered, I must leave the estimate of their 
merits to the unbiased judgement of the reader. 

The interest which the introduction and construction of the 
tubular bridges have created, will ensure for the third section of 
the work (which contains in detail the laborious experimental 
investigation) an attentive consideration on the part of the 
scientific reader. These researches, which have brought to light 
an entirely novel principle of construction, extended over a 
period of nearly two years, and from the advantages which I 
have enjoyed in having conducted a similar investigation some 
years since, I would venture to encourage the hope, that the 
results obtained from the experiments more immediately con- 
nected with these works, will not only increase our store of 
knowledge, but will contribute to the enlargement of our field 
of observation in those departments of physical truth which yet 
remain to be explored. In addition to the honour, which I 
feel, in having been selected by Mr. Stephenson as the fittest 
person to elucidate the subject and conduct the inquiry, I have 
pleasure in acknowledging the liberality which furnished the 
means for promoting the researches on a scale of such magni- 
tude as to ensure conclusive results. With a more limited pre- 
liminary investigation, it is evident, that it would have been 
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imprudent, on the part of the Chester and Holyhead Railway 
Company, to have entered upon a work involving an immense 
outlay of capital, and on which the opinions of the scientific 
and engineering world were so much divided. 

In conclusion, I have to express my obligations to several 
scientific and highly valued friends, for having read over the 
manuscript, and suggested alterations in the narrative, and 
omissions in the correspondence, which have rendered the work 
more concise, and I trust more acceptable to the general reader. 
I have further to acknowledge, that I am indebted to Mr. Tate, 
of Battersea, for the mathematical analyses, and for the in- 
teresting and valuable deductions and formulae, which will be 
found at the close of the experiments. 

Manchester, June 1st, 1849. 
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THE 



CONWAY AND MENAI 

TUBULAR BRIDGES. 



In the construction of the Chester and Holyhead Railway two 
formidable obstacles had to be overcome. The deep and rapid 
tidal streams at the Conway and Menai Straits had to be crossed 
by bridges, which must necessarily be of extraordinary span, 
and of great strength. No centerings or other substructures, 
such as are usually resorted to for putting such massive struc- 
tures together, could be erected. 

Under such circumstances the most obvious resource of the 
engineer was a suspension bridge ; but the failure of more than 
one attempt had proved the impossibility of running railway 
trains over bridges of that class with safety. Some new expe- 
dient of engineering was therefore required, and an engineer 
bold and skilful enough to conceive such an expedient and to 
apply it. That engineer was found in Mr. Robert Stephenson, 
and that expedient is the one, the history of which it is the object 
of the following pages to relate. 
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TUBULAR BRIDGES. 



Under Mr. Stephenson's direction numerous other schemes 
had been devised. Both timber and cast-iron arches had been 
thought of; and a model of a very handsome bridge for crossing 
the Menai Straits on the latter principle had been constructed, 
and it was, I believe, submitted to the consideration of a Parlia- 
mentary Committee. The possibility of erecting cast-iron arches 
over so great a span as 450 feet was however questionable, and 
the security of such a bridge could not but have been endangered 
by the great changes to which the material would have been 
subjected from atmospheric influences, and from the vibrations 
produced by the passage of heavy trains; but a more im- 
portant objection even than these weighed in the withdrawal 
of this design. The Lords Commissioners of the Admiralty, as 
Conservators of the Navigation, opposed the erection of any 
structure which should offer a hindrance to the free passage of 
vessels under it, and insisted upon a clear headway of 105 feet 
from the level of high-water. It was under these circumstances 
— having to encounter extraordinary difficulties of execution, and 
being compelled by the opposition of so powerful a branch of the 
Government as the Admiralty Board, to abandon the ordinary 
resources of the engineer — that Mr. Stephenson conceived the 
original idea of a huge tubular bridge, to be constructed of 
riveted plates and supported by chains, and of such dimensions 
as to allow of the passage of locomotive engines and railway 
trains through the interior of it. 

It was with reference to this expedient, after all others had 
been found inapplicable, that I was consulted by him, and that 
my opinion was requested, first as to the practicability of the 
scheme, and secondly as to the means necessary for carrying it 
out. This consultation took place early in April 1845, and as 
far as could be gathered from Mr. Stephenson at the time, his 
idea then was, tjiat the tube should be either of a circular or an 
egg-shaped sectional form ; he was strongly impressed with the 
primary importance of the use of chains, placing his reliance in 
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them as the principal support of the bridge; and he never 
for a moment entertained the idea of making the tube self- 
supporting. The wought-iron tube, according to his idea, 
was, indeed, entirely subservient to the chains, and intended 
to operate from its rigidity and weight as a stiffener, and to pre- 
vent, or at least to some extent counteract, the undulations due 
to the catenary principle of construction. In fact, for many 
months afterwards, and even up to the time of the experiments 
on the model tube in December 1846, he insisted, as will be 
seen from the annexed correspondence, on the application of 
such chains. A perusal of this correspondence will, moreover, 
show that I was throughout strongly opposed to their application, 
even as an auxiliary. I always felt that in a combination of two 
bodies, the one of a perfectly rigid, and the other of a flexible 
nature, there was a principle of weakness ; for the vibrations to 
which the one would be subjected, would call into operation forces 
whose constant action upon the rivets and fastenings of the other 
could not but tend to loosen them, and thus, by a slow but sure 
agency, to break up the bridge. 

At the period of the consultation in April 1845, there were 
no drawings illustrative of the original idea of the bridge, nor 
had any calculations been made as to the strength, form, or pro- 
portions of the tube. I was asked whether such a design was 
practicable, and whether I could accomplish it ; and it was ulti- 
mately arranged that the subject should be investigated experi- 
mentally, to determine, not only the value of Mr. Stephenson's 
original conception, but that of any other tubidar form of bridge 
which might present itself in the prosecution of my researches. 
The matter was placed unreservedly in my hands; the entire 
conduct of the investigation was entrusted to me ; and, as an 
experimenter, I was to be left free to exercise my own discretion, 
in the investigation of whatever forms or conditions of the struc- 
ture might appear to me best calculated to secure a safe passage 
across the Straits. This freedom of action was obviously neces- 

b 2 
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TUBULAR BRIDGES. 



sary to the success of my experiments. I cannot but feel myself 
to have been honoured by that confidence in my judgement 
which it implied. A period of five weeks, was occupied in the 
construction of the experimental models, and in devising the 
means and preparing the necessary apparatus for the experi- 
ments. The whole series, detailed in the Appendix, was con- 
ducted at my works, Millwall, Poplar, and the earlier experi- 
ments were witnessed by Mr. Henry Ross and Mr. Robert 
Murray, as assistants. Subsequently, when the large model 
tube was made, and the ultimate sectional form almost arrived 
at, Mr. Edwin Clarke, one of Mr. Stephenson's assistants, was 
also present, and for his employer's information took copious 
notes of the proceedings. 

In consequence of the favourable opinion entertained by Mr. 
Stephenson of the cylindrical tubes, it was deemed expedient to 
commence experiments upon models of that kind, and to ex- 
tend them subsequently to elliptical tubes. The whole of the 
results, and observations made during the progress of the re- 
searches, as well as a description of the apparatus employed, I 
have carefully arranged and placed as an Appendix, thinking 
that in that shape they would be more easy of reference to the 
scientific reader, who would thus be able to trace the gradual 
development of the principle of construction ultimately arrived 
at, from the experiments which led to it. 

On entering upon the correspondence, I may remark, that I 
have in general printed the letters entire, and where selections 
have been made, the parts omitted usually referred to matters 
of a private nature. No doubt many communications are alto- 
gether missing, but I have endeavoured to connect the whole 
by such remarks, as will render the narrative consecutive and 
clear. 

The following letter to Mr. Stephenson was written during the 
experiments on the cylindrical tubes, and it details some early 
reflections with reference to a form of tube intended, in a manner, 
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to meet Mr. Stephenson's views, but which suggested itself to 
my mind as superior to one supported by chains. 

He had conceived the idea, in which I then to a certain 
extent concurred, that the upper side of the tube should be 
brought into a state of tension as well as the lower, so 
that its strength, although a rigid structure, should not lie, as 
that of a beam does, in its resistance to tension on the one side 
and to compression on the other, but wholly in a resistance to 
tension, as that of a flexible structure does. With this view, it 
was thought that something like the form of a catenary should 
be given to it, with a rigid bottom and sides. 

My dear Sir, Millwall Works, May 31, 1845. 

It has occurred to me, that the plate bridge might be made considerably 
stronger by adopting a different form of construction, and by judicious 
arrangement the whole might be made in one span of such an extent, as 
450 feet, so as to render it self-constructive in the formation of its own 
scaffold or platform. 

I have considered the subject with the utmost care since I left you, 
and after repeated comparison, I am induced respectfully to submit the 
following rough sketch and description for consideration. 



Fig. 1. 




On contrasting the forces of extension and compression with each 
other, I find we must place our sole reliance upon the resisting forces 
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of a tensile strain, and to use that of com- 
pression only for the purpose of giving tena- 
city and rigidity to the structure. With 
these views, I would suggest that the whole 
of the upper sides of the iron tube or tunnel 
should sustain the load, and for that purpose 
I would incline to the annexed section (see 
fig. 1). 

The parts, a, a, to be each 18 feet wide, 
3 feet deep in the middle, and 2 feet 4 inches 
at each end ; and composed of plates, say 
half an inch thick, with angle iron frames, 
and connecting plates at every 1 0 feet. 

The sides, b, b, to be composed of JL (or 
quarter-inch patent) plates with internal ~f 
iron frames, radiating from the upper cur- 
vature of the suspending plates, as shown 
on the sides A, A, A (see fig. 2). 

The bottom to be formed as before, with 
a permanent platform and rails, as repre- 
sented in the sections at c, c. The sides, 
b } b, in this case descending a little below 
the curves, for the purpose of rendering the 
whole somewhat symmetrical. 

Now, if we examine into the properties of 
this construction, it will be found that the 
material so distributed will sustain in the 
upper section (at only twenty tons to the 
square inch) a tensile strain of 4600 tons ; 
and provided we deduct one-third for riveted 
cross joints, we still have upwards of 3000 
tons for the strength of suspension, inde- 
pendent of the sides and bottom, which, if 
made of thick-edged plates, would give the 
power of resistance above 4000 tons. 

In this hasty sketch I have not gone into 
the question of weights ; but at a rough cal- 
culation, I should suppose one tube of, say 
500 feet, would weigh about 500 tons, equal 
to a total of 3000 tons, in two lines of 1500 



I 
t 



>y Google 



CORRESPONDENCE. 



7 



feet each. These views will not interfere with the experiments now in 
progress, but I should be glad of your opinion in order to guide me in 
the future development of principles which at present are but imperfectly 
understood. I am, my dear Sir, always sincerely yours, 

Robert Stephenson, Esq., C.E., William Fairbairn. 

§c. $c. 

From the very commencement of the inquiry, the means 
which should be employed in erecting and raising such a large 
structure over a broad and rapid stream, was a subject of 
deep reflection ; and the point seemed indeed surrounded with 
impediments not easily overcome. It was probably not essen- 
tial to discuss such a question, before the practicability of the 
scheme was ascertained, and the form and dimensions of the 
tube itself determined on ; but it nevertheless weighed upon 
the mind, and, as will be seen by the letters, numerous expe- 
dients were originated and discussed before the means actually 
adopted were matured. My first thoughts were expressed in 
these terms to Mr. Stephenson : — 

My dear Sir, Manchester, June 3rd, 1845. 

My mind has been fully engrossed with the subject of the Mcnai Bridge. 
Whatever may be the principle upon which it is to be constructed, there 
will be no difficulty in its erection, nor will there be any considerable 
expense incurred. 

If, for example, the piers were erected and the whole of the tubes 
riveted together in sections, we could first commence the erection by 
fixing the centre parts upon the saddles of the piers; this being accom- 
plished, we should then proceed in each direction, fixing the sectional 
parts, and maintaining the weights and balance equally on both sides, till 
they meet in the middle, thus : 

i 
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On this plan, the parts would always be in equilibrium on the middle of 
the piers, as at A A, and by means of two moveable cranes, and a working 
scaffold, as B B and C C, we could work progressively forward with 1 0 
feet sections till they met at X, when the two could be united in the usual 
way with rivets. 

By these means I think every difficulty with regard to erection would 
vanish ; and, provided the parts were well put together in the first in- 
stance, we might carry such a structure across any straits or ravine of 
even greater extent than the Menai Straits. I shall be glad to hear 
your opinion in addition to my former letter upon this and other matter, 
and remain, My dear Sir, yours sincerely, 

Robert Stephenson, Esq., C.E. William Fairbairn. 

The above letter proposes a self-constructing system of erec- 
tion, to avoid, if possible, the dangers and difficulties attending 
the moving and raising of such an enormous weight to a height 
of 100 or 120 feet, and then fixing it with safety upon the piers. 
On mature consideration, it appeared next to impossible to 
maintain the balance of so great a mass upon the pier as a ful- 
crum, and so to keep botb ends in an exact line (as regards 
their horizontal and lateral position), as to cause them to meet 
in the middle. The plan was therefore abandoned for another 
of a more tangible kind. 

Previous to the date of the following letter, July 19, con- 
siderable progress had been made with the experiments on the 
cylindrical tubes*, all of which were found more or less defective. 
Great difficulty was experienced in keeping them in shape ; and 
the experiments, whilst they gave ground for confidence as to 
the ultimate result, showed pretty clearly that it was not to be 
attained under this form of tube. These facts are intimated to 
Mr. Stephenson as follows : — 

My dear Sir, Manchester, July 19th, 1845. 

The last course of experiments was not only satisfactory, but such as 
to induce a considerable alteration in form, as well as a much more ex- 

* Vide Experiments A, B, &c. in the Appendix. 
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tensive investigation. These researches require the utmost care; and 
new developments, as well as correct results, are only obtained by re- 
peated trials of an experimental and inductive character. It shall be my 
special province to ascertain the facts, and determine the law which 

governs the strength and form of this important structure. 

********** 
Previous to leaving town, I gave orders for an increased number of 
tubular models to be made of different forms and dimensions. Towards 
the end of the ensuing week they will be completed, and I purpose again 
commencing the experiments on Wednesday morning, the 30th inst., 
when I hope you will be enabled, along with your father, to attend. 

I am, my dear Sir, always sincerely yours, 
Robert Stephenson, Esq. William Fairbairn. 

My dear Sir, J uly 21st, 1845. 

I am glad to hear that you are proceeding with other forms of tubes ; 
I hope some of them, of an elliptical form, and with thick plates at the 
top and bottom, will be tried, for in this way the disposal of the material 
will approach nearly to that of a common f girder, which is doubtless 
the thing to be aimed at. 

Yours faithfully. 

W. Fairbairn, Esq., Robert Stephenson. 

Millwall, or Manchester. 

At this time, July 19th — 21st, a considerable number of ex- 
periments had been made : nearly the whole of the cylindrical 
tubes had been tested*, and preparations were then in pro- 
gress for the rectangular and elliptical forms. The difficulties 
experienced in retaining the cylindrical tubes in shape, when 
submitted to severe strains, naturally suggested the rectangular 
form ; many new models of this kind were prepared and ex- 
perimented upon, before the end of Julyf; and others, with 
different thicknesses of the top and bottom plates or flanches, 
before the 6th of August } . This is clearly indicated by the date 

* See dates of the Experiments on the Cylindrical Tubes in the Appendix. 
\ Vide Appendix, Experiments on the Rectangular Tubes. 
X The dates will be found in the Appendix. 
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of tlio experiments, and the letter of August Gth, addressed as 
bo fore to Mr. Stephenson. This letter, it will be observed, 
sr rough enforces the striking and tin tm 'stateable evidence, afforded 
bv the experiments, of the necessity of a close adherence to the 
principle of the simple beam or girder. 

I p to this period, my object had been to test the principle, 
originally suggested by Mr .Stephenson, of a structure, every part 
of which, although rigid, should be brought into a state of ten- 
sion, and whose strength should consist, not as that of a beam or 
girder does, in its resistance to extension on the one side, and to 
compression on the other, but in a resistance to extension on 
both sides. For the adoption of such a form, if it could have 
been found, there was this plausible argument, — that the tenacity 
of wrought-iron being much greater than its resistance to com- 
pression, there would obviously have been an economy of the 
material, in so shaping the tube as to call into action its tenacity 
only. All my attempts to find such a shape as this were however 
fruitless. Every experiment gave the most certain evidence of 
a compression on the one side of the tube and extension on the 
other, and it yielded alike when the one resistance or the other 
was overcome. From this time the question presented itself 
therefore under a simpler form. I looked upon the tube as a 
hollow girder, whose strength was dependent upon the same 
causes as that of any other, and I saw plainly the direction my 
experiments should take and the principle by which I was to be 
guided. That determined opposition, which I shall be found 
in this correspondence to have given to the use of chains, or 
any other flexible auxiliary for the support of the tube, dates 
from this period. 

My dear Sir, Millwall, August 6th, 1845. 

For the last eight days, I have been constantly employed on the ex- 
periments, and although some of them have not always indicated the 
results expected, they are nevertheless not only useful, as regards the 
object of our research, but highly satisfactory. 
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From these investigations we derive several important facts, one of 
which I may mention, namely, the difficulty of bringing the upper, as 
well as the lower side of the bridge, into the tensile strain. For this ob- 
ject several changes were effected, and attempts made to distribute the 
forces equally, or in certain proportions throughout the parts, but with- 
out effect, the results being in every experiment that of a hollow beam or 
girder, resisting, in the usual way, by the compression of the upper and 
extension of the lower sides. In almost every instance we have found 
the resistance opposed to compression the weakest ; the upper side gene- 
rally giving way from the severity of the strain in that direction. 

These facts arc important so far as they have given rise to a new series 
of experiments, calculated to stiffen or render more rigid the upper part 
of the tube, as well as to equalize the strain, which in our present con- 
struction is evidently too great for the resisting forces of compression. 

I entertained hopes of seeing you here before now, as I was anxious 
to show you the more interesting portion of the experiments, and to 
have had the benefit of your suggestions and advice. 

As it is, and under present circumstances, I trust I have your permis- 
sion to pursue the inquiry, and to introduce such new forms and com- 
binations as will fully determine the law of resistance, and also the 
strongest form of tube, when acted upon by a force calculated to crush 
or tear it asunder. 

I am leaving by this evening's train for Manchester, and will again return 
to the experiments in about a fortnight, or as soon as the additional tubes 
are prepared ; in the mean time you will probably report progress, as some 
of the Directors and Secretary were here on Saturday for that purpose. 

I am, my dear Sir, very faithfully yours, 
Robert Stephenson, Esq., C.E. William Fairbairn. 

It will be seen by this letter, that the weakness of the tube 
had been recognized in its upper surface, which yielded to com- 
pression before the under side was upon the point of yielding 
to extension ; and that the course which the experiments hence- 
forth took of so strengthening the upper surface, that it should 
not be on the point of yielding to compression until the under 
surface was about to yield by extension, had been already shaped 
out. This state of the tube was a condition necessary to the 
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greatest economy of its material, for in any state in which it 
was not on the point of yielding on the one side at the instant 
when it was on the point of yielding on the other, some of the 
material might be taken from the stronger side without causing 
that to yield, and added to the weaker so as to prevent that side 
from yielding, and thus the tube would be rendered stronger 
by a new distribution of its material. It was with a reference 
to this principle, that the rectangular form of section had sug- 
gested itself to me, in the place of the circular or the elliptical 
forms proposed by Mr. Stephenson, and that I had ordered 
the top of the tube to be thickened. It now occurred to me, 
that the top might be strengthened more effectually by other 
means than by thickening it, and I addressed the following 
letter to my son, four days after the date of the last, directing 
him to cause two additional tubes to be constructed, the one 
rectangular and the other elliptical, with hollow triangular cells 
or fins to prevent crushing. 

These experiments led to the trial of the rectangular form of 
tube with a corrugated top, the superior strength of which de- 
cided me to adopt that cellular structure of the top of the tube 
which ultimately merged in a single row of rectangular cells. It 
is this cellular structure which gives to the bridges, now standing 
across the Conway Straits, their principal element of strength. 

Manchester, August 10th, 1845. 
I shall require the following models made. 
One of this kind, composed of plates y^th of an 
inch thick, the top, a, a, to be made of plates of the 
same thickness, but the middle part x may be left 
out, and filled up with wood to give the top side 
stiffness. The joints of the plates below to be 
carefully made with a stronger piece, double- 
riveted, over these, in order to cause the plates to 
be torn asunder, instead of the joint. The top, 
a, a, to be firmly riveted to the tube all the way 
along, as shown at b, b. 
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Another of the same kind to be made of 
the same length and thickness of plates, but 
of this shape, 19 ft. 6 in. long. These may be 
made out of some of the old ones, after proper 
drawings have been taken of them. To be 
crushed or torn asunder with the weights sus- 
pended from the inside as before. 

Also one small beam 12 ft. long, as under : — 
Thickness of top plate £th of an inch. 
Sides y^th of an inch. 
Bottom £th of an inch. 

I think these will be all we shall require at 
present ; and as soon as you are ready, let me 
know, and I will be with you to see them 
tested. 

I am, yours affectionately, 

William Fairbairn. 

Thomas Fairbairn, Esq. 



Fig. 5. 




Fig. 6. 
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The experiments had now assumed a shape which seemed to 
me to require the assistance of a mathematician, who should 
deduce, if that were possible, a formula which, from the ob- 
served strength of a tube of a lesser, might enable me to cal- 
culate the strength of one of a greater size; and conceiving 
that Mr. Hodgkinson, now Professor at University College, 
London, would not object to undertake the discussion of such a 
formula, I applied to him to do so, and invited him to Millwall 
to witness some of the experiments then in progress. 

Mr. Hodgkinson did not visit Millwall till the following 
month, being at that time engaged in testing some railway bars 
at the British Iron Works, South Wales, as is shown by the fol- 
lowing extract from his letter. 
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British Iron Works, Abersychan near Pont-y-pool, 
My dear Sir, August 18th, 1845. 

You expressed a wish that I should let you know when I left this 
place, and mentioned that you might wish me to go to London from here, 
instead of returning direct to Manchester. 

I expect I shall be at liberty to leave here for the present this week 
end, and will place myself entirely at your disposal, either to go to one 
place or the other. * * * * 

I am, my dear Sir, most truly yours, 

William Fairbairn, Esq., C.E. Eaton Hodokinson. 

During Mr. Hodgkinson's first visit to Millwall (Sept. 19th, 
1815), the whole of the experiments which had then been con- 
cluded were explained to him, and he carefully examined the 
apparatus which I had used. On the first day of his visit, the 
tubes which had been constructed with single hollow or cellular 
tops were experimented on. The forms of these tubes, and the 
results of the experiments upon them, are communicated to 
Mr. Stephenson in my letter of the 20th of September, which 
follows. One of them had a piece of fir timber fitted in the cell 
or fin, with a view to keep that part in form, and prevent it losing 
shape from the crushing forces, but in consequence of the dif- 
ficulty which was experienced in making the timber accurately fill 
the whole space, it proved of little value. Superior results were 
however obtained from the increased surfaces which were offered 
to compression on the top sides by the fins, and my attention 
was naturally directed to the question, how far it was possible, 
by some other arrangement, better to accomplish the object of 
the cellular structure. Immediately upon the completion of the 
experiments on the "fin" tubes, I ordered the preparation of 
another form with a corrugated top, resembling in section the 
eyes of a pair of spectacles, rightly anticipating from this form 
of tube a considerable increase of strength. The cellular form 
of top offered, however, according to the experiments already 
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made, such decided advantages, that in the following letter I 
ventured to anticipate, even at this early period, an ultimate 
cellular form of section for the great bridge itself, and proposed 
to Mr. Stephenson two ideas, the one of a tube with a series of 
square cells on the top, as at a, a* (see fig. 9), and the other 
with a number of circular pipes having flat plates riveted to 
their tops and bottoms, as shown at A (see fig. 10). The reader 
will not fail to observe how much the first of these sketches 
resembles the tubes actually constructed for the Conway and 
Britannia Bridges. The whole of the arrangements for our sub- 
sequent proceedings were pointed out at the time to Mr. Hodg- 
kinson, and appeared to meet with his approval. 

(Private.) 

My dear Sir, Mill wall, Sept. 20th, 1845. 

I have been uninterruptedly employed on the experiments for the whole 
of this week, and for two days I have had the benefit of the presence and 
assistance of my friend Mr. Hodgkinson. According to his views, as 
well as my own, we are progressing satisfactorily, and although we have 
not as yet arrived at the strongest form of tube, we are nevertheless ap- 
proaching that desideratum. You will be aware, on referring to my last 
letter, that the great difficulty we had to encounter was a due proportion 
of the parts, so as to neutralize, or render the two resisting forces of 
compression and extension equal : out of nine experiments on cylindrical 
tubes, two failed by crushing in at the top, and seven by tearing asunder 
at the rivet-holes. The latter were however fractured, owing to the close- 
ness of the rivet-holes and the construction of the tubes, the foreman 
having omitted to cross the joints. 

From eleven experiments on rectangular tubes, eight yielded to the 
crushing force, and three only were torn asunder by extension. 

The elliptical or egg-shaped tubes invariably failed, with only one ex- 
ception, by compression ; four having been crushed in at the top, and 
only one torn asunder at the bottom. Collectively, these appeared to 
indicate weakness on the upper side of the tube, and a necessity for a 
change of form in order to give rigidity and stiffness to that part. To 
counteract the forces of compression, I got two tubes constructed of the 

* See sketches in letter. 
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annexed forms ; one elliptical, 
with a deep En a on the top, and 
the other rectangular, with a 
similar fin at b, as per annexed 
sectional sketch. These were, ac- 
cording to the dimensions here 
marked, the one 12 by 7 $ inches, 
and the other 13 by 8 inches, and 
18 feet 6 inches between the sup- 
ports. The plates were -j^th of an 
inch thick, and the tubes broke or 
were crushed respectively with 
dead weightsof 6867and 881 2 lbs. 

The defective powers of resistance of all the tubes of this shape, have 
suggested a new arrangement and distribution of the metals; it being 
evident from the experiments, that the tube will resolve itself into a huge 
hollow beam or girder, leaving the two resisting forces of compression 
and extension as wide apart as possible. It is further conclusive, that 
the sides must be made comparatively light, and considerable additional 
material introduced into the top and bottom of the tube. This will give 
greatly increased strength, and a few more experiments will determine 
which of the two shall have the preponderance. It is more than pro- 
bable that the bridge, in its full size, may take something of the following 
sectional shape. 

The parts a, a, being two longitudinal plates, 
divided by vertical plates so as to form squares, 
calculated to resist the crushing strain in the 
first instance, and the lower parts, b, b, also lon- 
gitudinal plates, well-connected with riveted 
joints, and of considerable thickness to resist 
the tensile strain in the second: or it may 
resolve itself into something of this form, (see 
the next fig.), with a series of tubes extending 
the whole length of the upper side, to resist 
compression, and two tubes with strong lon- 
gitudinal plates, c, c, to resist tension, and pre- 
vent tearing in that part : the sides in this case 
to be made light, in order simply to connect 
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Fig. 9. 
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Fig. 10. 
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the upper and lower resisting portions of 
the structure. 

From the above statement, you will per- 
ceive that we are still short of the correct 
form. The experiments arc progressively 
developing facts, which I have no doubt 
will enable me, with the assistance of such 
an able experimenter and excellent mathe- 
matician as my friend Mr. Hodgkinson, to 
lay before you such results, as will fully 
justify the adoption of this important struc- 
ture. In the meanwhile I shall be glad to 
hear from you ; and, requesting the favour of 
your opinion, 

I am, my dear Sir, yours sincerely, 

William Fairbairn. 
Robert Stephenson, Esq., C.E. 

I have written the word "private" at the commencement of this 
letter, as it is merely written off-hand, in order to put you in possession 
of the progress we are making in these researches, without being pledged 
to facts. I should think another week's investigation, which I expect 
will take place in a fortnight, will enable me to speak more definitely. 

The following letter from Mr. Hodgkinson explains his views 
respecting the experiments which had been made, and also gives 
his ideas as to the form of tubes, and the experiments which he 
should recommend for trial. His suggestions were carried out, 
in accordance with the instructions sent to Millwall on Octo- 
ber 2, but the experiments showed that the forms which he 
recommended were weak and unsatisfactory. 



My dear Sir, Abersychan, September 26. 1845. 

I have received your letter with the remainder of the experiments, but 
what to do with them I am quite at a loss. I have no principles to guide 
me, satisfactory to my own mind, nor the aid from books, which I should 
have if I was at home. 

c 



Digitized by Google 



lb 



CORRESPONDENCE. 



I have done my best to reduce some of the experiments ; but the re- 
sults are so much at variance that I am completely puzzled. What adds 
greatly to the difficulty, is their want of adaptation to mathematical 
requirements. 

I shall not have it in my power to leave this place before the end of 
next week, without doing the parties a great injustice, but will do all I 
can on my return. I have been very unwell since my return from Lon- 
don, in consequence of the cold I caught there. 

I mentioned to you before, that there are fundamental experiments 
necessary to make any useful application of these of yours ; but while I 
am here I can do nothing, and before I should be at liberty to do any- 
thing, but try to reduce the experiments made, and suggest some modi- 
fications of them, it would be necessary to get the sanction of Mr. 
Stephenson, I suppose. 

Were I at liberty to make any experiments, I would begin with some 
cylinders as free from rivets as possible near to the middle, so that they 
should break in a part not riveted. This might be done by taking long 
plates for the middle of the cylinder, and lengthening it out by small 
plates, since the rivets in them would not signify. I would have three 
cylinders made, all of the same diameter and length, say 18 or 20 inches 
diameter at the least, and the length 16 or 17 times the diameter. One 
of these cylinders should have its plates half an inch thick, and the 
others jth and ^th of an inch. I would have them 
simple cylinders with one row of rivets on each side — Fl 6- 1 1 • 

none at the bottom or top near to the middle — nor 
any aperture made there for the shackle. A section 
of the cylinder would be as here represented, where 
I would rather there were no rivets; but as they 
cannot be avoided, they must be introduced. The 
length of the cylinder would be as below. 

Fig. 12. 












I would have three other cylinders made, of half the diameter and 
length as the preceding one; and their plates should be of half the 
thickness as those above, say jth, £th, y^th of an inch ; these cylinders 
should be riveted on the side only, as in the former case. 

If you think well to prepare these for me, I will make the experiments 
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on my return to Manchester ; and the results will throw a little light 
upon the subject and enable me to judge better of the anomalies in your 
tube experiments. There appears to me, however, to be a great want of 
fundamental information on the subject. 

I am, my dear Sir, yours most truly, 
IVilliam Fairbairn, Esq. Eaton Hodgkinson. 

Postscript. — I am much in want of a book, " Navier's Application de 
Mecaniquc." I have thought of sending home for it ; but perhaps by 
the time it arrived, 1 should be ready to return. I know there is some- 
thing to my purpose in " Navicr." You have the book likewise. 

Mr. Hodgkinson did not experiment upon these tubes 
although they were constructed for him, since he found, from 
the experiments which had already been recorded, that the 
rectangular forms were decidedly the best ; accordingly the 
models subsequently made for him were of this form. The in- 
terval of time which ensued, between the experiments on the 
rectangular and elliptical tubes with single cells, and those on 
the tube with a corrugated top, was chiefly occupied in pre- 
paring this latter tube for experiment. On the 14th of October 
it was subjected to the usual tests, as explained in the following 
letter addressed to Mr. Stephenson. 



Manchester, Oct. 15, 1845. 



My dear Sir, 

Our experiments of yesterday were the best 
and most satisfactory we have yet made ; and 
agreeable to expectation, the form, as per an- 
nexed sketch, gave not only the greatest strength, 
but what was of equal importance, there was a 
near approximation to an equality of the forces 
on the top and bottom sides. 

The figure, you will observe, was in strict 
accordance with the views contained in my 
letter, which followed our previous efforts ; the 
section being a rectangular figure, as above, 
with a double corrugated plate, each plate for 



Fig. 13. 




C 2 



Digitized by Google 



20 



REMARKS -RELATIVE TO 



the bottom being 01 80 inch. The sides were only 0*070 inch thick, 
and the whole riveted together, as at a, a, a, a. 

With this form of tube (19 feet distant between the supports) the de- 
flections were carefully taken at intervals, from weights of about 1800 lbs.; 
and before the tube gave way, which it did by tearing the sides from the 
top and bottom, it sustained for some minutes a weight of 22,469 lbs. 

From this last experiment it is evident we are approaching the strongest 
form ; but we are still in want of further investigation, in order to obtain 
a correct and satisfactory formula for the reduction of the experiments. 

Some existing formulae of " Navicr" and others can be applied, but 
they arc not satisfactory ; and before my friend Mr. Hodgkinson can 
satisfy himself on the mathematical part of the case, some further expe- 
riments must be made on exceedingly small and greatly enlarged tubes, 
with certain functions, calculated to establish the law which governs, not 
only the strength of the present, but of all future forms of tubes. 

This will however not create any delay, as I have ordered the plates, and 
I shall have the tube constructed forthwith, the experiments being made 
here in Manchester, on account of the more powerful apparatus which 
we have at command. In the mean time, I think we have sufficient data 
to guide you as to the security of such a structure ; and provided you 
will fix time and place where we can meet, I shall lay before you such 
information as will, I trust, justify the measures you intended to adopt. 
Any day after next Tuesday I could meet you in London or elsewhere. 

1 am, my dear Sir, very sincerely yours, 
Robert Stephenson, Esq. William Fairbairn. 

This altered form of the tube, as well as the improved distri- 
bution of the material, not only balanced the two resisting forces 
of extension and compression, but, what was of equal importance, 
appeared to establish the law which governs the strength of 
wrought-iron tubes, and thus enabled us to judge, with greater 
precision, as to the comparative values of these resisting forces. 

In these experiments, the ratio between the areas of the top 
and bottom sides of the tube was nearly as 5 : 3 ; and although 
subsequent trials, upon a larger scale*, with better proportioned 

* Vide experiments on the model tube in the Appendix. 
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and more perfectly constructed cells, gave improved results, these 
experiments were nevertheless highly satisfactory and supplied 
sufficient data on which to proceed, with some degree of cer- 
tainty, in preparing the designs and sectional drawings for the 
large tubes. 

It is from this period that I date the disappearance of almost 
every difficulty respecting the construction and ultimate forma- 
tion of the Britannia and Conway tubes. The powerful resist- 
ance offered to compression by the cellular form of the top, as 
exhibited in the last experiment, at once decided, in my mind, 
the form to be adopted in those for the large tubes, and from 
this time forward I had no doubts as to the practicability and 
complete success of the undertaking. If the tube had been 
already constructed, I could not have seen my way more clearly 
than I did on this occasion, and my only regret was, that 
Mr. Stephenson did not entertain the same degree of con- 
fidence. 

My mind was so strongly impressed with the necessity of 
perseverance, that I never lost sight of the great object of our ex- 
periments, till the Conway tube was completed and safely landed 
in its place. I never thought of failure — I had no misgivings 
as to the result. The conviction on my mind was, in fact, so 
strong as to dissipate every fear, and this was accompanied with 
a determination to encounter ever}' difficulty ami to overcome it. 
It was owing to this feeling of confidence, that I combated every 
opposition, gave offence to some of my friends, and ultimately 
carried Mr. Stephenson along with me to the completion of the 
bridge. Indeed, that gentleman will not disclaim his own re- 
peated declarations, " that my unlimited confidence, and deter- 
mined powers of resistance to those who condemned the pro- 
ceedings, tended, almost more than anything else, to build the 
bridge." 

In the foregoing letter, it will be noticed, that, in speaking of 
the experiment, I observe, " we are still in want of further in- 
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vestigation, in order to obtain a correct and satisfactory formula 
for the reduction of the experiments." It will also be observed, 
that the experiments which had already been made did not ap- 
pear satisfactory to Mr. Ilodgkinson ; but in order that no am- 
biguity should rest upon them, it was decided that he should 
make his own experiments, and from them, if possible, deduce 
formulae better adapted to the calculations then in progress. 

However I must state, that Mr. Hodgkinson's expected 
formula; did not appear in time to be of any service in propor- 
tioning the parts of the large tubes. The designs and drawings 
for the tubes of both bridges were now in progress, and were 
too far advanced to admit of any rwntial change. In fact, they 
were designed and proportioned from the experiments made on 
the tube with the corrugated top, and from these experiments 
were deduced certain formulae*, by which were computed the 
strengths and other proportions of the Britannia and Conway 
tubes. 

These calculations and formulae however were afterwards 
revised, by a more extended scale of experiments made upon the 
model tube, which gave better proportions, and caused some 
modifications to be made in the areas of the top and bottom sides, 
which were now taken nearly in the proportion of 6 to 5, in 
the place of 5 to 3, as indicated by the previous experiments. 

The next letter is from Mr. Stephenson, approving of the 
whole of the proceedings, and expressing himself perfectly satis- 
fied with the results derived from the experiments. 

Leeds, Thursday. 
My dear Sir, (Without date, about the end of October, 1845.) 

I am really ashamed to take up my pen to write to you. My silence 
must have given you the idea, that I am perfectly indifferent about the 

* The drawings and designs for the Britannia and Conway Bridges were 
made out. and the parts proportioned, without the aid of Mr. Hodgkinson's 
formulae ; and the above, as well as other hollow girder bridges, have since 
been constructed independently of that gentleman's assistance. 
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interesting series of experiments you have been so kind as to undertake. 
The vast and gigantic character of the object we have in view, will, how- 
ever, I trust, protect me from this suspicion. 

Your last letter, reporting progress, was extremely satisfactory, and I 
was delighted to hear that you had succeeded in obtaining the assistance 
of Hodgkinson. I hope sincerely he will continue to aid us in our in- 
vestigations. I purpose being in London all next week, when I should 
be glad to meet you at Mill wall. It now becomes a matter of necessity 
that I should spend some time with you, because I am compelled to leave 
for Italy towards the end of the month, and before my departure we 
must decide upon some course for the two succeeding months. 

I am pretty well decided as to the masonry, which should be very shortly 
commenced, but I must have some discussion with you beforehand. 

Yours faithfully, 

William Fairbairn, Esq., Engineer, Manchester, Robert Stephenson. 

From the month of October till nearly the end of November 
Mr. Stephenson was professionally engaged abroad, and, during 
that time, little or no progress was made in the experiments. 
Several letters however were written, and numerous suggestions 
made, relative to the construction and form of the cells and other 
parts of the tubes. Among others was that of December the 
3rd, wherein the form of preparing the report is stated*, and also 
the shape of another experimental tube, which was suggested 
for the purpose of rendering the experiments previously made 
still more conclusive and satisfactory. 

The time occupied in Mr. Stephenson's journey to Italy 
afforded opportunities for consideration, as to the best at- 
tainable means for the connexion and form of the material 
to be used in the construction of the large tubes. Many 

* The Directors up to this time evinced a great deal of patience, and 
watched with considerable interest the progress of the experiments made at 
Millwall. They however became anxious about the report, in order that they 
might have something definite to lay before the shareholders at their next 
general meeting. 
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suggestions presented themselves, and numerous sketches and 
drawings were made with reference chiefly to the details of the 
construction. One of the principal practical considerations in the 
construction, was to provide a convenient mode of approach to all 
parts of the structure, for the purpose of cleaning, painting, &c. 
This was regarded essential by both Mr. Stephenson and myself, 
and hence follow the suggestions, as shown in the diagram and 
sectional sketch at b, 6, see fig. 15. This plan was subsequently 
abandoned for a cellular top of a more simple form, nearly, if 
not equally, as effective in its powers to resist strain, and in all 
respects similar to that suggested to Mr. Stephenson, in my letter 
dated 20th September 1845. 

My dear Sir, Manchester, December 3rd, 1845. 

Since your departure, I have been chiefly employed in devising means 
for completing the experiments and preparing the report. I think you 
expressed a wish, that this document should be a joint affair, and bear 
the signature of all three, that is, of R. Stephenson, E. Uodgkinson, and 
myself. If such still be your wish, it can be so prepared ; but in case 
you should prefer it, Mr. Hodgkinson could make out a separate state- 
ment, giving the details upon which the formula is founded ; I would 
then give the experiments at length, and place the whole in your hands, 
to be inserted in the general report, which you would probably prefer 
drawing up in your own name. Will you oblige me with a letter, at 
your early convenience, on these points, as it will save time, and enable 
us to have the description and calculations in a state of forwardness, by 
the time of your return to this country ? I think this arrangement would 
not only save time, but probably some trouble also. 

In order to render the experiments conclusive and satisfactory, I have 
found it necessary to extend them considerably : first, to meet the mathe- 
matics of the case, and establish the law which governs the strengths ; 
and secondly, to enlarge our views still further upon the subject, by 
another experiment upon the rectangular form, which being made, a 
certain proportion of those already experimented upon would enable us 
to draw conclusions with still greater certainty as to comparative results. 
For these objects I am now constructing a tube of about 73 feet 6 inches 
span, and of the following sectional dimensions : 
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The top to be composed of double corru- 
gated plates, each ^th of an inch thick, 
the sides ^th of an inch, and the bottom 
-j^ths of an inch thick. These dimensions 
are, as nearly as possible, £th of the size and 
dimensions of the bridge; and judging from 
the last experiment, I should infer from 
the position of the material in the top and 
bottom, that the resistances of compression 
and extension would be nearly in equili- 
brium with each other. With this expe- 
riment, and those for Hodgkinson, I think, 
we shall be in a position (having so many 
facts before us) to state with considerable 
accuracy, what can be done, on the en- 
larged scale, six times the size of the tube 
we are now constructing. 

In constructing the bridge upon the large scale (assuming that the 
rectangular form, with a corrugated or tubular top, is the best calculated 
to resist compression), I would advise that the top part be constructed as 
per annexed sketch. 

Fig. 15. 




Section of model tulw. 




Upon this plan, we should obtain considerable tenacity and stiffness, with 
the least possible weight of material ; and what is probably of equal im- 
portance, all the parts would be put together in a form adapted for the 
purpose of repairs, painting or construction, as the case may require. 
If the corrugated parts, a, a, a, a, a, 3 feet in diameter, were composed 
of f ths of an inch plates, and the straight plates, b, b, b, b, f^ths of an 
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inch, I have reason to believe we should obtain a degree of stiffness suf- 
ficient to carry 1000 tons on a span of 450 feet. You will please to 
ruminate over these matters, which I only offer as suggestions, and be- 
lieve me always, 

My dear Sir, yours faithfully, 
Robert Stephenson, Esq. William Fairbairn. 

The two following letters, dated January 8th and 12th, 1846, 
contain confirmations of the proceedings and suggestions detailed 
in previous communications, and also an approval of the pro- 
posed arrangements for the report to the Directors. The next 
letter, dated January 13th, relates to the difficulties experienced 
by Mr. Hodgkinson, in his attempts to account mathematically 
for the " puckering " of the plates on the upper side of the tube. 
There was some hesitation on the part of Mr. Hodgkinson, 
relative to the manner and form in which the reports should 
appear. Ultimately, however, it was decided, that they should 
be given separately, in order to afford an opportunity for each 
reporter to give his own views in the statements to be laid be- 
fore the Directors. 

24 Great George Street, Westminsser. 
My dear Sir, January 8th, 1846. 

Your letter missed me when I was abroad, but I have now received it, 
and I shall be glad to sec you when convenient. I will come to Man- 
chester if you like at once, as the Directors are pressing me to have a full 
report ready for them by the end of this month, in order that they may 
say something specific in reference to the bridge at the next general 
meeting, which will take place about the 6th or 7th of next month. I 
hope Mr. Hodgkinson has succeeded in obtaining a satisfactory formula. 
Hoping to hear from you by return, 

I am, yours faithfully, 
W. Fairbairn, Esq., Engineer, Manchester. Robert Stephenson. 

My dear Sir, Westminster, January 12th. 1846. 

The mode suggested by you in your letter as to the report, I quite 
fall into. If you will report on the experiments, Mr. Hodgkinson on 
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his mathematical deductions, I will upon these make a brief report to the 
Board. 

The three reports will then form a complete document for the Directors. 
Pray do let us be prepared by the end of the month, for I cannot keep 
the Directors quiet any longer. I will come down to see you if possible. 

Yours faithfully, 

IF. Fairbairn, Esq. Robert Stephenson. 

My dear Sir, Manchester, January 13th, 1846. 

The report, accompanied with the experiments, will be arranged and 
drawn up as you request ; namely, in three divisions, and we shall make 
an effort to have all prepared by the time you mention. 

Both Mr. Hodgkinson and myself are a good deal puzzled with the 
flexible nature of the material ; and although my last experiments at 
Millwall gave the most satisfactory results in the approximate value of 
the forces on each side of the neutral axis, there still exists considerable 
difficulty in accounting theoretically for the " puckering/' and doubling 
up of the tube. We are both of us labouring hard to get over this diffi- 
culty, and hope shortly to reduce it to some fixed law. Meanwhile our 
experiments are not complete, until that important point is fully and 
satisfactorily ascertained. 

I think you had better not visit Manchester for a few days, as I pur- 
pose being in London tomorrow night, and will call upon you at ten on 
Thursday morning. 

Meanwhile, I am, yours faithfully, 

Robert Stephenson, Esq. William Fairbairn. 

My dear Sir, Manchester, February 4th, 1846. 

According to promise, I beg to hand you the accompanying statement 
of experimental facts, connected with the proposed bridge across the 
Menai Straits. I trust you will find it in that form best calculated for 
the purpose of communicating with the Directors, and such as you will 
yourself approve. After the meeting, you will perhaps inform me as to 
your own intentions, and the opinion of the Directors. Mr. Hodgkinson 
and myself will continue to pursue our investigations, and I trust we 
shall not only have your sanction, but the support of the Directors in 
every attempt to bring the matter to a prosperous issue. 
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Since your departure yesterday, I have been thinking about your 
bridge across the Dee. Would not the subject, of which I spoke to 
Mr. Bateman, of three hollow sheet-iron girders answer better than 
anything else ? I could wish you to try it, and should prefer you doing 
it, before even my own son-in-law. What I would propose, would be 
three hollow beams, each of them y'jth of the width of the span, and 
composed of plates as per annexed section. 

From the experiments already made, it will be easy to determine the 
thickness of the plates requisite for bridges of this kind, averaging from 
60 to 120 feet span. I think, they will be strong and cheap, and pro- 
vided wc attach a line of hollow plates, a, a in the form of an arch, 
well-riveted on each side, we may reasonably count on the required 
amount of rigidity and strength. 



Fig. 16. 




Perhaps these suggestions may be worthy of attention, and waiting 
your further instructions, 

I am, my dear Sir, yours faithfully, 
Robert Stephenson, Esq. William Fairbairn. 

The preceding letter, which was forwarded to Mr. Stephenson 
along with my report to the Directors of the Chester and Holy- 
head Railway, was written at the time when the masonry was in 
progress for a girder bridge of the usual construction over the 
Dee at Chester, and upwards of sixteen months previous to its 
completion. 

The suggestions, relative to the sheet iron girders, given in 
the above letter, were previously communicated to my son-in-law 
Mr. Bateman, and he made out drawings founded on these 
suggestions, which were shown to Mr. Stephenson, and recom- 
mended to him as being a form of girder especially applicable 
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to bridges of great span. Arrangements having probably been 
already entered into for the employment of cast-iron trussed 
girders, my proposal, involving an entirely new principle of 
girder, was not adopted. 

The sectional sketch represented at C (fig. 16.) was the only 
drawing contained in my letter to Mr. Stephenson. The com- 
plete drawings prepared by Mr. Bateman, exhibited a rectangular 
hollow beam, having at the top a cylindrical tube enclosed in a 
square of riveted plates, as shown in the sketch at b, b. 

In addition to this form of cellular top, it was proposed to 
rivet an arch of semicircular hollow plates on the sides, to give 
rigidity to those parts, as shown in the annexed figure. 



Fig. 17. 




The parts A, A represent the cellular top, and B, B the pro- 
posed hollow arch riveted to the sides. These modes of obtain- 
ing additional strength were ultimately abandoned, for the 
simple square cells and straight sides, with interior T iron 
covering the vertical joints of the plates, which was found quite 
sufficient to give the requisite stiffness to the sides. 

It may not be inexpedient here to insert the Reports, as given 
to the Directors of the Chester and Holyhead Railway, and read 
at the general meeting of the subscribers in February 1846. 
In these reports, will be seen the respective views of the reporters 
relative to the experiments, as well as to the chances of ultimate 
success in the construction of the Tubular Bridge across the 
Menai Straits. Mr. Stephenson states in his report, (which is 
evidently drawn up with great care) that he is satisfied with 
the results of my experiments, and as a necessary consequence, 
his opinion, as to the advantages of a simple tubular structure, 
appears to be considerably strengthened; he observes, "that 
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the adoption of a wrought iron tube is the most efficient, as well 
as the most economical, description of structure that can be de- 
vised for a railway bridge across the Menai Straits." 

Mr. Stephenson then goes on to explain the nature of the ex- 
periments, admitting the anomalous character of the results of 
some and the efficiency of others, and concludes this part of his 
report by stating, that "another instructive lesson which the 
experiments have disclosed is, that the rectangular tube is by 
far the strongest, and that the circular and elliptical should be 
discarded altogether." 

Mr. Stephenson next takes a view of the formula obtained by 
Mr. Hodgkinson for the large rectangular tube, which indicates 
a breaking weight of 1100 tons, when the plates are assumed to 
be 1 inch thick. Now these calculations, however interesting 
in a scientific point of view, were of no use as regards the con- 
struction of the Menai Bridge; inasmuch as the rectangular 
tubes, which I had proposed, having a far more economical dis- 
tribution of the material, are considerably stronger than those 
to which Mr. Hodgkinson's formula applies. 

From the theoretical investigation of the ultimate strength of 
tubes, Mr. Stephenson proceeds at once to discuss the merits of 
my report, wherein it is stated, that the tube "should be a 
huge sheet-iron hollow girder, of sufficient strength and stiff- 
ness to sustain those weights (about 2000 tons) ; and, pro- 
vided the parts are well-proportioned, and the plates properly 
riveted, you may strip off the chains, and leave it as a useful 
monument of the enterprise and energy of the age in which it 
was constructed.'* To these views Mr. Stephenson does not 
appear fully to subscribe, nor did he do so for some months 
afterwards. At the close of his report, he merely adduces some 
examples of the danger attending the use of chains, in the 
ordinary form of suspension bridges, and concludes with a 
cautious reservation of opinion as to the adoption or rejection of 
such auxiliary means of support. 
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In my report, after giving a detailed account of the experi- 
ments which I had made, stating the results as well as pointing 
out the anomalous circumstances which occasionally presented 
themselves, I observe, " So far as our knowledge extends, — and 
judging from the experiments already completed, — I would 
venture to state that a Tubular Bridge can be constructed, of 
such powers and dimensions, as will meet, with perfect security, 
the requirements of railway traffic across the Straits. The 
utmost care must, however, be observed in the construction, and 
probably a much greater quantity of material may be required 
than was originally contemplated, before the structure can be 
considered safe." 

Mr. Hodgkinson's report comprises much useful scientific 
information. He applies his formula? to the finding of the 
amount of strain, per square inch, on certain simple geometrical 
forms of tubes ; but it should be observed, that these calcula- 
tions present no rule for estimating the strength of the material 
in tubes, having the cellular structure recommended by me. 
The decision come to by Mr. Hodgkinson is not in accordance 
with my views ; for he concludes his report with observing, " If 
it be determined to erect a bridge of tubes, I would beg to 
recommend that suspension chains be employed as an auxiliary, 
otherwise great thickness of metal woidd be required to produce 
adequate stiffness and strength." 

From a perusal of these reports, it will be seen, that neither 
Mr. Stephenson nor Mr. Hodgkinson entertained the idea of 
making the tubes support themselves, or of entirely dispensing 
with the dangerous incumbrances of chains. On the contrary, 
that form of structure (the form which the Menai Bridge 
now has) was advocated by me alone, in opposition to the 
views which these gentlemen had at that time, and which 
they from the very first had entertained, and to which they, 
for some months afterwards, tenaciously adhered. My objec- 
tions to the employment of auxiliary chains, as I have already 
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stated, were grounded on their flexible nature, and the anta- 
gonism of this quality to the perfectly rigid character of the 
tubular portion of the structure. That the chains have been 
stripped ofif the tubes, is therefore, in my opinion, one of the 
most important of the precautions which have been taken for 
the security of the bridge. 
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24 Great George Street. Westminster, Feb. D, 1846. 
To the Directors of the Chester and Holyhead Railway. 
Gentlemen, 

la reporting to you the progress which has been made in the works, 
I beg to refer you to the statements of Mr. Ross and Mr. Foster, made 
from time to time, as regards those under contract. In addition, I need 
only state, that last week 1 examined them personally, and found the 
whole progressing in the most satisfactory manner. I will therefore 
proceed at once to lay before you the results of the experimental inves- 
tigation which, with your sanction, I commenced some months ago in 
reference to the construction of the bridge over the Menai Straits. 

The object of this investigation, as you are aware, was to test the truth 
of the views I entertained respecting the employment of a large wrought 
iron tube, instead of cast iron arches, as was originally proposed, but 
which we were compelled to abandon, in consequence of the Admiralty 
refusing to allow the erection of such a structure, from the belief that it 
would injuriously interfere with the navigation of the Straits. 

In conducting this experimental investigation, I saw the importance 
of avoiding the influence of any preconceived views of my own, or at least 
to check them, by calling in the aid of other parties thoroughly conver- 
sant with such researches. For this purpose, I have availed myself of 
the assistance of Mr. Fairbairn and Mr. Hodgkinson; the former, so 
well known for his thorough practical knowledge in such matters ; and 
the latter, distinguished as the first scientific authority on the strength 
of iron beams. 

These gentlemen have pursued the subject with deep interest ; and 
although they have not yet been able to bring the facts into a final and 
definite shape, they have each complied with my request that they would 
communicate their views upon the results which have already been arrived 
at. I therefore append to this Report, their observations just as I re- 
ceived them. They will, I am confident, prove satisfactory to you. 

I have, throughout the experiments, carefully studied the results as 
they developed themselves, and I am satisfied that the views I ventured 
to express twelve months ago, were in the main correct ; and that the 
adoption of a wrought iron tube is the most efficient, as well as the most 

b 
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economical, description of structure that can be devised for a railway 
bridge across the Menai Straits. 

In the course of the experiments, it is true, some unexpected and ano- 
malous results presented themselves ; but none of them tended in my 
mind to show that the tubular form was not the very best for obtaining 
a rigid roadway for a railroad over a span of 450 feet, which is the abso- 
lute requirement for a bridge over the Menai Straits. 

The first series of experiments was made with plain circular tubes, 
the second with elliptical, and the third with rectangular. In the 
whole of these, this remarkable and unexpected fact was brought to light, 
viz. that in such tubes the power of wrought iron to resist compression 
was much less than its power to resist tension, — being exactly the re- 
verse of that which holds with cast iron : for example, in cast iron beams 
for sustaining weight, the proper form is to dispose of the greater por- 
tion of the material at the bottom side of the beam, — whereas with 
wrought iron, these experiments demonstrate beyond any doubt that the 
greater portion of the material should be distributed on the upper side 
of the beam. We have arrived therefore at a fact having a most im- 
portant bearing upon the construction of the tube ; viz. that rigidity and 
strength arc best obtained by throwing the greatest thickness of material 
into the upper side. 

Another instructive lesson which the experiments have disclosed is, 
that the rectangular tube is by far the strongest, and that the circular 
and elliptical should be discarded altogether. 

This result is extremely fortunate, as it greatly facilitates the mecha- 
nical arrangements for not merely the construction, but the permanent 
maintenance of the bridge. 

We may now therefore consider that two essential points have been 
finally determined ; the form of the tube, and the distribution of the 
material. 

The only important question remaining to be determined, is the absolute 
ultimate strength of a tube of any given dimensions. This is of course 
approximately solved by the experiments already completed; but Mr. 
Hodgkinson very properly states, that others, with tubes of more varied 
dimensions, should be continued in order to clear up some anomalies 
which still exist. 

The formula as at present brought out by Mr. Hodgkinson, gives the 
strength of a rectangular tube of the dimensions I proposed, viz. 450 
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feet long, 15 feet wide, by 30 feet high (assuming the plates to be 1 inch 
thick), equal to 1100 tons applied in the centre, including the weight of 
the tube itself; but, deducting the latter, equal to 747 tons in the centre, 
— or double this, supposing the weight to be uniformly distributed over 
the whole 450 feet. 

This amount of strength, although sufficient to carry any weight that 
can in practice be placed upon the bridge, is not sufficiently in excess for 
practical purposes. It is on this ground, therefore, I have requested 
Mr. Hodgkinson to devise a few more experiments in the shape best cal- 
culated to free the formula from all ambiguity. In the meantime, how- 
ever, as I consider the main question settled, I am proceeding with the 
designs and working plans for the whole of the masonry, which I expect 
to have the pleasure of submitting to you in a fortnight from this 
time. 

You will observe in Mr. Fairbairn's remarks, that he contemplates the 
feasibility of stripping the tube entirely of all the chains that may be 
required in the erection of the bridge ; whereas, on the other hand, Mr. 
Hodgkinson thinks the chains will be an essential, or at all events a useful 
auxiliary, to give the tube the requisite strength and rigidity. This, 
however, will be determined by the proposed additional experiments, and 
does not interfere with the construction of the masonry, which is designed 
so as to admit of the tube, with or without the chains. 

The application of chains as an auxiliary has occupied much of my 
attention, and I am satisfied that the ordinary mode of applying them to 
suspension bridges is wholly inadmissible in the present instance; if, 
therefore, it be hereafter found necessary or desirable to employ them 
in conjunction with the tube, another mode of applying them must be 
devised, as it is absolutely essential to attach them in such a manner as 
to preclude the possibility of the smallest oscillation. 

In the accomplishment of this I see no difficulty whatever ; and the 
designs have been arranged accordingly, in order to avoid any further 
delay. 

The injurious consequences attending the ordinary mode of employing 
chains in suspension bridges, was brought under my observation in a very 
striking manner on the Stockton and Darlington Railway, where I was 
called upon to erect a new bridge for carrying the railway across the 
River Tecs, in lieu of an ordinary suspension bridge, which had proved 
an entire failure. 

n 2 
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Immediately on opening the suspension bridge for railway traffic, the 
undulations into which the roadway was thrown, by the inevitable 
unequal distribution of the weight of the train upon it, were such as to 
threaten the instant downfall of the whole structure. 

These dangerous undulations were most materially aggravated by the 
chain itself, for this obvious reason, — that the platform or roadway, which 
was constructed with ordinary trussing for the purpose of rendering it 
comparatively rigid, was suspended to the chain, which was perfectly 
flexible, all the parts of the latter being in equilibrium. The structure 
was, therefore, composed of two parts, the stability of the one being 
totally incompatible with that of the other : for example, the moment an 
unequal distribution of weight upon the roadway took place by the pas- 
sage of a train, the curve of the chain altered, one portion descending at 
the point immediately above the greatest weight, and consequently 
causing some other portion to ascend in a corresponding degree, which 
necessarily raised the platform with it, and augmented the undula- 
tion. 

So seriously was this defect found to operate, that immediate steps 
were taken to support the platform underneath by ordinary trussing ; 
in short, by the erection of a complete wooden bridge, which took off a 
large proportion of the strain upon the chains. If the chains had been 
wholly removed, the substructure would have been more effective j but as 
they were allowed to remain, with the view of assisting, they still partake 
of these changes in the form of the curve, consequent upon the unequal 
distribution of the weight, and eventually destroyed all the connections 
of the wooden framework underneath the platform, and even loosened 
and suspended many of the piles upon which the framework rested, and 
to which it was attached. 

The study of these and other circumstances connected with the Stockton 
Bridge, lead me to reject all idea of deriving aid from chains employed 
in the ordinary manner. 

I have therefore turned my attention to other modes of employing 
them in conjunction with the wrought iron tube (as suggested by Mr. 
Hodgkinson), if such should be found necessary upon further investiga- 
tion. 

As I have already stated, in this I perceive no difficulty whatever; 
indeed, there is no other construction which has occurred to me, which 
presents such facilities as the rectangular tube for such a combination. 
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Having, I trust, clearly explained ray views in reference to this im- 
portant work, I have only to add, that in two months 1 expect every 
arrangement will be completed for commencing the masonry, which shall 
be conducted with the utmost activity and vigour. 

I can scarcely venture to say, until after these arrangements arc finally 
completed, at what period we may calculate upon the completion of this 
bridge : but I cannot recommend you to calculate upon the whole being 
accomplished in less than two years and a half. 

1 am, Gentlemen, your obedient Servant, 

- 

Robert Stephenson. 



MR. FAIRBAIRN'S REPORT. 

Abstract or short Summary of Results from Experiments relative to the 
proposed Bridge across the Menai Straits, addressed to Robert Stephen- 
son, Esq. By W. Fairbairn. 

After a series of experiments undertaken at your request, for ascer- 
taining the strongest form of a Sheet-Iron Tubular Bridge across the 
Menai Straits, I have been induced, in order to meet the requirements 
for such a structure, and to ensure safety in the construction, to call in 
the aid and assistance of my friend Mr. Hodgkinson. 

The flexible nature of the material, and the difficulties which presented 
themselves in retaining the lighter description of tubes in shape, gave ex- 
ceeding:!)' anomalous results ; and having no formula on which depend- 
ence could be placed for the reduction of the experiments, I deemed it 
necessary, in a subject of such importance, to secure the cooperation of 
the first authority, in order to give confidence to the Chester and Holy- 
head Railway Company, with whom you are connected, and the public 
generally. 

It will be observed, that the first class of experiments are upon cylin- 
drical tubes ; the second upon those of the elliptical form ; and the 
last upon the rectangular kind. Tubes of each sort have been carefully 
tested, and the results recorded in the order in which they were made ; 
and moreover, each specimen had direct reference to the intended bridge, 
both as regards the length and thickness, as also the depth and width. 
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In the first class of experiments, which are those of the cylindrical 
form, the results are as follow : — 



Cylindrical Tubes. 



No. of 


Dint an ce 


Diameter 
in inchea. 


Thtckneai 


Ultimate 


Breaking 
weight in 




experi- 


Itetween 
the sup- 


of plate in 


deflection 
in inche.. 


Remark*. 




port*. 










1 


ft. in. 
17 0 


1218 


0408 


•39 


3,040 


Crushed top. 


2 


17 0 


1200 


0370 


•65 


2,704 


ditto. 


3 


15 7J 


1240 


1310 


1-29 


11,440 


Torn asunder at the bottom. 


4 


23 5 


1826 


0582 


•56 


6,400 


ditto. 


5 


23 5 


17-68 


•0631 


•74 


6,400 


ditto. 


6 


23 5 


1818 


1190 


119 


14,240 


ditto. 


7 


31 34. 


24 00 


0954 


•63 


9,760 


ditto. 


8 


31 34, 


24-30 


•13501 


•95 


14,240 


ditto. 


9 


31 34. 


24-20 


0954 


♦74 


10,880 


ditto. 



With the exception of the first two, nearly the whole of the tubes were 
ruptured by tearing asunder at the bottom through the line of the rivets. 

Finding the cylindrical form comparatively weak, the next experiments 
were upon tubes of the rectangular shape, which gave much better re- 
sults. For the present, it may, however, be more convenient to take the 
elliptical kind, as being the nearest approximation, as regards both form 
and strength, to the cylinders recorded above. 



Elliptical Tubes. 



No. of 
ex pen- 


Pittance 
between 
the iup- 
porta. 


Diameter*, 
tranaverae 
and conju- 
pate, in 
incliea. 


Thickneaa 
of platea 
in inches. 


Ultimate 

deflection 

iuinchca. 


Breaking 
weight in 




19 


ft. in. 
17 0 




r 14-621 
9-25 


• 


0416 


•62 


2,100 


Crushed on top. 


20 


24 0 


• 


2166 
L 13-50 J 


* 


11320 


1-36 


17,076 


Broke by extension. 


21 


24 0 


- 


21-25 
1 14-12, 




•0688 


•45 


7,270 


By compression. 


22 
24 


18 6 
17 6 


< 


1200 
7-50 
'1500 
L 9-75 


► 


•0775 
1430 


•95 
1-39 


6,867 
15,000 


f By compression. This tube 
\ had a fin on the top side. 

Both sides were ruptured. 



It will be observed that the whole of these experiments indicated 
weakness on the top side of the tube, which, in almost every case, was 
greatly distorted by the force of compression acting in that direction. 
It is probable that those of the cylindrical form would have yielded in 
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like manner, had the riveting at the joints been equally perfect on the 
lower side of the tube. This was not, however, the case, and hence arise 
the causes of rupture at that part. 

The next experiments, and probably the most important, were those 
of the rectangular kind ; they indicate a considerably increased strength 
when compared with the cylindrical and elliptical forms ; and, consider- 
ing the many advantages which they possess over every other yet expe- 
rimented upon, I am inclined to think them not only the strongest but 
the best-adapted (either as regards lightness or security) for the proposed 
bridge. 

Rectangular Tubes. 



No. of 


THstancf 
l.etween 
•Up. 


Depth 
in 


Width 
in 


ThkkneM of 
pUte in Inches. 


Ultimate 
deflection 


Breaking 
weight 
in lb.. 






inche». 


inches. 


Top. 


Bottom. 


in incite*. 






portii. 






ft. in. 
















14 


17 6 


9-6 


9-6 


•075 


075 


110 


3,738 


Broke by compression. 


14 


17 6 


9-6 


9-6 


•272 


•075 


113 


8,273 


(Reversed). Extension. 


15 


17 6 


9-6 


9-6 


075 


142 


0-94 


3,788 


Compression. 


15a 


17 6 


9-6 


9-6 


•142 


075 


1-88 


7,148 


Extension. 


16 


17 6 


18-25 


9-25 


•059 


149 


0-93 


6,812 


Compression. 


16a 


17 6 


18-25 


9-25 


149 


059 


1-73 


12,188 
17,600 


ditto. 


17 


24 0 


1500 


2-25 


160 


160 


2-66 


ditto. 


18* 


18 0 


13-25 


7-50 


142 


142 


1-71 


13,680 


ditto. 


23 


18 6 


1300 


800 


066 


066 


119 


8,812 


Compression. Circular bot- 
tom, fin at top. 


29 


19 0 


15-40 


775 


•230 


•180 


1-59 


22,469 


Sides distorted. Corrugated 
top. 



On consulting the above table, it will be found that the results as 
respects strength are of a higher order than those obtained from the 
cylindrical and elliptical tubes ; and particularly those constructed with 
stronger plates on the top side, which, in almost every experiment where 
the thin side was uppermost, gave signs of weakness in that part. Some 
curious and interesting phenomena presented themselves in these experi- 
ments, — many of them are anomalous to our preconceived notions of the 
strength of materials, and totally different to anything yet exhibited in 
any previous research. It has invariably been observed, that in almost 
every experiment the tubes gave evidence of weakness in their powers of 
resistance on the top side, to the forces tending to crush them. This 
was strongly exemplified in experiments 14, 15, 16, &c. marked on the 
drawings and the table. With tubes of a rectangular shape, having the 
top side about double the thickness of the bottom, and the sides only 

* Nearly ^th the height. 
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half the thickness of the bottom, or one-fourth the thick- 
ness of the top, nearly double the strength was obtained. 
In experiment 14 (marked in the margin of the above 
table) a tube of the rectangular form, as per annexed 
sketch, 9£ inches square, with top and bottom plates of 

equal thickness, the breaking weight was 3738 lbs. 

Riveting a stronger plate on the top side, the strength"! ^ g 

was increased to J 

The difference being 4535 lbs., 

considerably more than double the strength sustained by the tube when 
the top and bottom sides were equal. 

The experiments given in No. 15 are of the same character, where the 
top plate is as near as possible double the thickness of the bottom. In 
these experiments, the tube was first crippled by doubling up the thin 

plate on the top side, which was done with a weight of 3788 lbs. 

It was then reversed with the thick side upwards, and by"| 

this change the breaking weight was increased to . . .J 

Making a difference of 3360 lbs., 

or an increase of nearly double the strength, by the simple operation of 
reversing the tube, and turning it upside down. 

The same degree of importance is attached to a similar 
form, when the depth in the middle is double the width 
of the tube. From the experiments in No. 16, we deduce 
the same results in a tube of the annexed sectional form, 
where the depth is 18£, and the breadth 9^ inches. 

Loading this tube with 6812 lbs. (the thin plate being 
uppermost), it follows precisely the same law as before, 
and becomes wrinkled, with a hummock rising on the top 




'3 



so as to 

render it no longer safe to sustain the load. Take, however, the same 
tube, and reverse it with the thick plate upwards, and you not only 
straighten the part previously injured, but you increase the resisting 
powers from 6812 lbs. to 12,188 lbs. Let us now examine 
the tube in the 29th experiment, where the top is com- 
posed of corrugated iron, as per sketch, forming two 
tubular cavities extending longitudinally along its upper 
side. This, it will be observed, presents the best form 
for resisting the " puckering," or crushing force, which, 
on almost every occasion, was present in the previous ex- 
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periments. Having loaded the tube with increasing weights, it ulti- 
mately gave way by tearing the aides from the top and bottom plates, at 
nearly one and the same instant after the last weight, 22,469 lbs., was 
laid on. The greatly increased strength indicated by this form of tube 
is highly satisfactory, and provided these facts be duly appreciated in the 
construction of the bridge, they will, I have no doubt, lead to the balance 
of the two resisting forces of tension and compression. 

The results here obtained are so essential to this inquiry, and to our 
knowledge of the strength of materials in general, that I have deemed it 
essential, in this abridged statement, to direct attention to facts of im- 
mense value in the proper and judicious application, as well as distribu- 
tion, of the material in the proposed structure. Strength and lightness 
arc desiderata of great importance, — and the circumstances above stated 
are well-worthy the attention of the mathematician and engineer. 

For the present we shall have to consider not only the due and perfect 
proportion of the top and bottom sides of the tube, but also the stiffen- 
ing of the sides with those parts, in order to effect the required rigidity 
for retaining the whole in shape. These are considerations which require 
attention : and till further experiments are made, and probably some of 
them upon a larger scale, it would be hazardous to pronounce anything 
definite as to the proportion of the parts, and the equalization of the 
forces tending to the derangement of the structure. 

So far as our knowledge extends, — and judging from the experiments 
already completed, — I would venture to state that a Tubular Bridge can 
be constructed, of such powers and dimensions as will meet, with perfect 
security, the requirements of railway traffic across the Straits. The 
utmost care must, however, be observed in the construction, and probably 
a much greater quantity of material may be required than was originally 
contemplated before the structure can be considered safe. 

In this opinion Mr. Hodgkinson and myself seem to agree: and 
although suspension chains may be useful in the construction in the first 
instance, they would nevertheless be highly improper to depend upon as 
the principal support of the bridge. Under every circumstance, I am of 
opinion that the tubes should be made sufficiently strong to sustain not 
only their own weight, but in addition to that load, 2000 tons equally 
distributed over the surface of the platform, a load ten times greater than 
they will ever be called upon to support. 

In fact, it should be a huge sheet-iron hollow girder, of sufficient 



Digitized by Google 



42 



MR. HODGKINSON'S REPORT. 



strength and stiffness to sustain those weights ; and, provided the parts 
are well-proportioned, and the plates properly riveted, you may strip off 
the chains, and leave it as a useful monument of the enterprise and energy 
of the age in which it was constructed. 

In the pursuit of the experiments on the rectangular as well as other 
descriptions of tubes, I have been most ably assisted by my excellent 
friend Mr. Hodgkinson; his scientific and mathematical attainments 
render him well-qualified for such researches ; and I feel myself indebted 
to him for the kind advice and valuable assistance which he has rendered 
in these and other investigations. I am also deeply indebted to yourself 
and the Directors for the confidence you have placed in my efforts, and 
for the encouragement I have uniformly received during the progressive 
developments of this inquiry. 

But, in fact, the subject is of such importance, and the responsibilities 
attached to it are so great, as to demand every effort to demonstrate, cal- 
culate, and advise what in this case is best to be done. Both of us have 
therefore laboured incessantly at the task, and I am indebted to my friend 
for the reduction of the experiments which I would not attempt to weaken 
by a single observation. 

Wm. Fairbairn. 



MR. HODGKINSON'S REPORT. 

SUMMARY OF RESULTS 

Offered, in conjunction with one by William Fairbairn, Esq., M.I.C.E. 
to Robert Stephenson, Esq., M.I.C.E., $c.,for the Directors of the 
Chester and Holyhead Railway, on the subject of a proposed Bridge 
across the Menai, near to Bangor. By Eaton Hodgkinson, F.R.S. 

Having in the month of August last year been requested to render 
assistance, principally in a scientific point of view, with respect to the 
experiments to ascertain the practicability of erecting a Tubular Bridge 
across the Menai Straits, of sufficient strength for railway trains to pass 
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through it with safety, I attended twice in London for that purpose : 
and as the experiments made there were on tubes of various forms of 
section, including several elliptical and circular ones, I investigated for- 
mulae for reducing the strength of the leading ones. It appeared evident 
to me, however, that any conclusions deduced from received principles, 
with respect to the strength of thin tubes, could only be approximations ; 
for these tubes usually give way by the top or compressed side becoming 
wrinkled, and unable to offer resistance, long before the parts subjected 
to tension are strained to the utmost they would bear. To ascertain 
how far this defect, which had not been contemplated in the theory, would 
affect the truth of computations on the strength of the tubes proposed to 
be used in the bridge, — and also to show whether the principles generally 
received could be applied with certainty in reasoning as to the strength 
of the bridge from that of models comparatively very small, — for these 
two purposes I urged the necessity of a number of fundamental expe- 
riments, which, besides supplying the wants above-mentioned, might 
enable me to obtain additional information to that from Mr. Fairbairn's 
experiments, with respect to the proportions that the different parts of 
the section of such a bridge ought to have, as well as what form it should 
be of, in order to bear the most. 

Feeling that there might be objections against allowing me to follow 
the course I proposed, however necessary it might appear to myself, I 
suggested a much more limited scries of experiments than now appear 
to me to be necessary ; and, as the time consumed in getting the plates 
rolled and the tubes prepared, caused the experiments to be delayed till 
the beginning of the year, the time given me has been too limited to ob- 
tain all the facts which the few experiments proposed would have afforded. 

I will now give the results, so far as they have been obtained and seem 
worthy of reliance, subject to correction from future experiments ; begin- 
ning with the reduction of Mr. Fairbairn's experiments on the strength 
of tubes of wrought iron made of plates riveted together. 

Cylindrical Tubes. 

The strength of a cylindrical tube, supported at the ends, and loaded 
in the middle, is expressed by the formula 
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where / is the distance between the supports; a, a t the external and 
internal radii ; w the breaking weight ; / the strain upon a unity of sec- 
tion, as a square inch, at the top and bottom of the tube, in consequence 
of the weight w; x=314159. 

From this formula we obtain 

f _ wla 

As it will be convenient to know the strain / per square inch which 
the metal at the top and bottom of the tube is bearing when rupture 
takes place, this value will be obtained from each of Mr. Fairbairn's ex- 
periments : the value w being made to include, besides the weight laid 
on at the time of fracture, the pressure from the weight of the tube 
between the supports, this last being equal to half that weight. Com- 
puting the results, we have from 

Experiment 1 . / = 33456 ^ 



» 

tt 
» 
it 
» 
tt 



2, / =33426 

3, / = 35462 

4, / = 32415 

5, / = 30078 

6, / = 33869 

7, /= 22528 

8, /= 22655 

9, /= 25095. 



VMeau 29887 lbs. = 13 34 tons. 



Fracture in all cases took place either by the tube failing at the top, 
or tearing across at the rivet-holes ; this happened on the average, as 
appears from above, when the metal was strained 13$ tons per square 
inch, or little more than half its full tensile strength. 

Elliptical Tubes. 

The value of / in an elliptical tube broken as before (the transverse 
axis being vertical), is expressed by the formula 

f _ wla 

where a, a, are the semitransversc external and internal diameters ; b, b t 
the scmiconjugatc external and internal diameters ; and the rest as be- 
fore, w including in all cases the pressure from the weight of the beam. 
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Computing the results from Mr. Fairbaira's experiments, we have from 

lbs. 

Experiment 20, /= 36938 1 

21, / =29144 Mean 37089 lbs. = 16-55 tons. 
24, /=45185j 

Rectangular Tubes. 

If in a rectangular tube, employed as a beam, the thickness of the top and 
bottom be equal, and the sides arc of any thickness at pleasure, then we have 

- Stcld 

in which d, d t are the external and internal depths respectively ; b, b t the 
external and internal breadths ; and the rest as before. 
Mr. Fairbaira's experiment No. 14 gives by reduction 

/= 18495 lbs. =8-2566 tons. 

This is, however, much below the value which some of my own expe- 
riments give, as will be seen further on. 

The value of /, which represents the strain upon the top or bottom of 
the tube when it gives way, is the quantity per square inch which the 
material will bear cither before it becomes crushed at the top side or torn 
asunder at the bottom. But it has been mentioned, before, that thin 
sheets of iron take a corrugated form with a much less pressure than 
would be required to tear them asunder ; and therefore the value of f, as 
obtained from the preceding experiments, is generally the resistance of 
the material to crushing, and would have been so in every instance if the 
plates on the bottom side (subjected to tension) had not been rendered 
weaker by riveting. 

The experiments made by myself were directed principally to two ob- 
jects : — 

I. To ascertain how far this value of /would be affected by changing the 
thickness of the metal, the other dimensions of the tube being the same. 

II. To obtain the strength of tubes, precisely similar to other tubes 
fixed on, — but proportionately less than the former in all their dimen- 
sions, as length, breadth, depth and thickness, — in order to enable us to 
reason as to strength from one size to another, with more certainty than 
hitherto, as mentioned before. Another object not far pursued, was to 
seek for the proper proportion of metal in the top and bottom of the tube. 
Much more is required in this direction. 
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In the three series of experiments made, the tubes were rectangular, 
and the dimensions and other values are given below. 



I.cnirth 
of tube. 


Weight of 
ton*. 


IJistanci- 
between 


Depth of 
tube. 


Breadth 

of tube. 


Thickness 
of plate* 

of tube. 


Last ob- 
«rved de- 


Corre- 
sponding 


Break- 
ing 


Value of/ 
for crush- 
ing (train. 


ft. in. 
31 6 
31 6 
31 6 


cwt. qn. 
44 3 
24 1 
10 1 


ft. in. 
30 0 
30 0 
30 0 


inches. 
24 nearly 
24 „ 
24 „ 


inches. 
16 nearly 
16 „ 
16 „ 


inch. 
•525 
•272 
124 


tacher. 
3*03 
1-53 
1-20 


tons. 
56'3 
203 

504 


ton* . 
575 
22-75 
5-53 


ton*. 
1917 
14-47 
774 


8 2 
8 2 
8 2 


lbs. ot. 

78 13 
38 11 

■ • • 


7 6 
7 6 
7 6 


6 „ 
6 „ 
6 „ 


4 „ 
4 „ 
4 „ 


•132 
•065 


•66 
•32 


lba. 
9,416 
2,696 


lba. 
9,976 
3,156 


2317 
15-31 


4 2* 
4 3* 


10 12 
4 15 


3 9 
3 9 


3 „ 
3 „ 


2 „ 


061 
03 


•435 
13 


2.464 
560 


2,464 
672 


24-56 
13-42 



The tube placed first in each series is intended to be proportional in 
every leading dimension, as distance between supports, breadth, depth, 
and thickness of metal, and any variations are allowed for in the com- 
putation. Thus the three first tubes of each series are intended to be 
similar ; and in the same manner of the other tubes, &c. 

Looking at the breaking weights of the tubes varying only in thick- 
ness, we find a great falling off in the strength of the thinner ones; and 
the values of / show that in these — the thickness of the plates being 
0*525, 0*272, 0*1 24 inch — the resistance, per square inch, will be 19* 17, 
14*47, and 7*74 tons respectively. The breaking weights here employed 
do not include the pressure from the weight of the beam. 

The value of / is usually constant in questions on the strength of bodies 
of the same nature, and represents the tensile strength of the material, 
but it appears from these experiments that it is variable in tubes, and 
represents their power to resist crippling. It depends upon the thickness 
of the matter in the tubes, when the depth or diameter is the same ; or 
upon the thickness divided by the depth when that varies. The deter- 
mination of the value of /, which can only be obtained by experiment, 
forms the chief obstacle to obtaining a formula for the strength of tubes 
of every form. When / is known the rest appears to depend upon re- 
ceived principles, and the computation of the strength may be made as 
in the 'Application de la Mecanique' of Navier, part 1, Article IV.; or 
as in papers of my own in the Memoirs of the Literary and Philosophical 
Society of Manchester, vols. iv. and v., second series. I have, however, 
made for the present purpose further investigations on this subject, but 
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defer giving them till additional information is obtained on the different 
points alluded to in this report • and this may account for other omissions. 

In the last table of experiments the tubes were devised to lessen or to 
avoid the anomalies which riveting introduces, in order to render the 
properties sought for more obvious. Hence the results are somewhat 
higher than those which would be obtained by riveting as generally applied. 

The tube, 31 feet 6 inches long, 24cwt. lqr. weight, and '272 inch 
in thickness of plates, was broken by crushing at the top with 22*75 
tons. This tube was afterwards rendered straight, and had its weak top 
replaced by one of a given thickness, which I had obtained from compu- 
tet ion ; and the result was, that by a small addition of metal, applied in 
its proper proportion to the weakest part, the tube was increased in 
strength from 22 75 tons to 32*53 tons ; and the top and the bottom 
gave way together. 

If it be determined to erect a bridge of tubes, I would beg to recom- 
mend that suspension chains be employed as an auxiliary, otherwise great 
thickness of metal would be required to produce adequate stiffness and 
strength. 

Eaton Hodgkinson. 
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CORRESPONDENCE, &c. (Continued). 



After the completion of the experiments on the tube with a 
corrugated top, and the development of the principle upon 
which the large ones should be constructed, came the question 
of security, in reference to the tubes supporting themselves, in- 
dependently of auxiliaries in the shape of chains. It will be ob- 
served from the report that I was anxious to clear the tube of 
the incumbrance of chains, which, it must be borne in mind 
were intended, from the first, not only for the support of the 
tubes, but for the purpose of carrying them forward from the 
platforms, on which they were to be built, across their respec- 
tive spans to their final positions on the piers*. A difference of 
opinion existed on this subject, but Mr. Stephenson had made 
up his mind, and hence the suggestions contained in the follow- 
ing letter, dated from Belfast, February 23rd, 1846. 

My dear Sir, Belfast, Feb. 23rd. 1846. 

I have been considering the principle upon which you purpose attach- 
ing the chain, for the support of the tube ; and with every deference to 
your judgement, I am almost inclined to differ with you on that point. 

It appears to me that the great and important consideration is, to 
relieve the strain upon the tube. It is quite clear that a series of chains 
on each side of the plates, well-fitted and tightly screwed up, would tend 
to stiffen the sides, and give greater rigidity to those parts. This is 
however not what is wanted; the rigidity is required on the top side; as 
in all the experiments the sides seldom get out of form, unless dis- 
torted by the crushing of the top side. Under these circumstances, the 



* Mr. Stephenson had a most ingenious method of accomplishing this ob- 
ject. See observations prefixed to my letter, dated July loth, 184G. 
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stiffening in my opinion should be on the top 
platform of the tube : and the only remedy yet 
found for these defects, is the corrugated or 
tubular distribution of the material in that 
part. 

The great superiority of this form of tube is 
clearly demonstrated by experiment 29 in the 
table, where the strength was increased nearly 
threefold, from the rigidity introduced by this 
form of top, which rendered the resistance to 
compression, as nearly as possible, equal to that 
of ultimate tension below. I have no doubt, 
when Mr. Hodgkinson has once attained a 
satisfactory formula for the reduction of this 
form of tube, that the result will, probably, 
not be far from the maximum of the section of 
greatest strength. 

I should conceive that, in making the tube 
with a corrugated top, the chains should be 
attached in the following form (fig. 18), and of 
sufficient strength to sustain a load of from 
1500 to 2000 tons. This would be sufficient 
to sustain the platform for erecting the tubes, 
and by suspending weights at each end, pro- 
bably equal to 300 tons ; the tendency would 
then be to support the middle of the tubes at 
AA, and to enable us to lighten them, as much 
as might be consistent with their perfect safety, 
even without the chains. For these objects I 
would respectfully suggest, that the chains 
should not act upon the tubes at any point 
but the centres AA ; and that, for the exclusive 
purpose of relieving the tubes of a part of their 
own weight. With respect to the tube getting 
out of shape, I have no fear of such an occur- 
rence, provided the corrugated top be suffi- 
ciently rigid ; and, in order to stiffen it still 
more, it may be advisable to introduce a hori- 

E 
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zontal screen of iron, at a height of 15 feet above the rails, uniting the 
two sides, and forming a gallery as shown in the sketch at a (fig. 19). 

These are however matters of detail that can be Fig. 19. 

entered into hereafter. For the present, I shall / y- y V \( 
be glad if you will reconsider these points, and let S ^ s\s\ /\ / 
me have your opinion upon them. Mr. Hodg- 
kinson is very desirous of prosecuting the experi- 
ments still further, for the purpose of attaining, 
not only a correct formula for reducing the tubes 
with the corrugated tops, but to ascertain whether 
a still better forui may or may not be obtained. 
As soon as these experiments are completed, I shall 
have a tube made exactly £th the dimensions of 
the bridge ; when I have no doubt you will find 
the views, I have ventured to express, fully borne out by experimental 
results. For these objects I could wish you to be present at the tests, 
in order more clearly to determine, and with still greater accuracy, the 
proportions, as well as the amount of auxiliary support it will require. 

Yours faithfully, 

Robert Stephenson, Esq. William Fairbairn. 

From the frequent meetings and conversations which took 
place from time to time, it was evident that Mr. Stephenson's 
mind was uneasy, and that he even entertained doubts and fears 
as to the security of the bridge. This is scarcely to be wondered 
at, as up to that time his avocations were such as precluded the 
possibility of his being present to witness a single experiment 
on the strengths of the tubes. Had Mr. Stephenson seen those 
experiments which produced the best results, it might have given 
a different turn to his thoughts, and inspired much greater con- 
fidence than he could possibly have derived from written reports. 

Mr. Stephenson was present at one or two of the experiments 
afterwards made on the model tube, and, after witnessing them, 
his fears were in a great degree removed ; he then determined 
to abandon the use of auxiliary chains, and from that time, 
October 1846, to the completion of the Conway Bridge, he 
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relied with confidence on the strength of the tube itself, and 
attached a proper degree of importance to the results of my 
earlier experiments. 

Mr. Stephenson writes from Londonderry, as follows :— 

My dear Sir, Londonderry, Feb. 23rd, 1846. 

It was ray intention on my return to London to have called and spent 
a day with you in Manchester, but this is now uncertain. I therefore 
venture to trouble you with a brief note, to say that I hope Mr. H., in 
devising his future experiments, will keep in view the importance of in- 
troducing some tubes with corrugated tops, for it is clear that we must 
look to this description of tube for practical purposes. After what passed 
at our last interview at Manchester, I hope Mr. H. will see little diffi- 
culty in bringing such forms within the scope of his formula. Now one 
word about time, which will very shortly press me into a corner. 1 
have engaged to have the plan and specification of the masonry ready in 
a fortnight, and although nothing specific need be determined in that 
time, as I can meet this by stipulations, yet, in a month the masonry 
must be actually commenced, and previous to that, it is exceedingly de- 
sirable that something decided should be ascertained as to the dimensions 
of the tubes. If you could accelerate Mr. H's proceedings, so as to 
effect this, I should feel much obliged. 

Reflection upon the arrangements of the tube and chains, has, in my 
mind, cleared up several little difficulties, and I now feel quite comfort- 
able about the whole affair. We must begin to think of arranging a 
complete boiler-yard at the Straits. We shall require, I think, four of 
your patent riveting machines. Will this be sufficient for riveting 2000 
tons of plates in twelve or eighteen months ? On my reaching London I 
will write again, when I hope to be able to arrange to meet you in Man- 
chester. 

Yours sincerely, 

William Fairbairn, Esq. Robert Stephenson. 

Here it is obvious, that there is a desire, on the part of 
Mr. Stephenson, to relax in his former determination respecting 
the application of chains ; but as the point was far from being 
definitely settled, my next letter treats of the best method of 
attaching them. 

E 2 
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My dear Sir, Manchester, February 28th, 184G. 

Under the impression that you were in London, I wrote you a some- 
what hasty letter from Belfast on Monday last, which however was posted 
in Glasgow on the following day. In that communication I gave you 
freely, but roughly, my impressions regarding the use and application of 
the chains to the proposed bridge. I would now correct that part of my 
letter which applies to the attachment of the chains to the lower side of 
the tube, when I stated that they should not be in connexion with the 
tubes at a greater distance than 20 or 25 feet from each side of the cen- 
tres. Now, on more mature reflection, I think we might with safety 
adopt your plan of attaching the links on both sides for at least 50 feet 
each way, and fix or screw the chains rigidly to the sides and bottom for 
this distance. Beyond this I would have no vertical connexion in the way 
of support, but depend entirely upon the tension which the chains would 
uniformly receive by the suspended weights always acting upon them. 

Again, I should have mentioned that the sector, or fulcrum, over which 
the tension-weights revolved, should be fixed to the tube or its frame, in 
order not only to assist in supporting the middle of the bridge, but to 
bring the top part as much as possible into a state of tension, on the 
same principle as the tail-piece to your cast-iron bridge, which operates 
more or less in that direction. 

All these are important points and require mature consideration, and 
I should be most happy to see you either here or elsewhere, in order that 
we might lay our heads together and determine what is best to be done. 
As soon as these matters are satisfactorily decided, the whole of the ma- 
sonry may be proceeded with, and so far as I can see at present, I am 
persuaded that the tubular or corrugated top with a well-proportioned 
bottom must be the shape of the bridge. 

I have not seen Mr. Hodgkinson since my return, but I hope to see 
him tomorrow, and to determine what further experiments can be made. 
What is chiefly wanted is an accurate formula for the reduction of the 
experiments already made, and probably a few more, to see if Mr. Hodg- 
kinson can throw any further light upon the subject as to form and dis- 
tribution of the material. After these are accomplished I will make the 
model-tube, as already proposed ; and I have no doubt, but a carefully 
conducted experiment of this kind (upon a much larger scale) will ex- 
hibit some further developments, as respects the puckering principle, 
which at present appears to be the only difficulty. 
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I have said nothing on the subject of construction, but presuming it 
is your wish that I should take charge of the whole of the iron-work, 
and relieve you as much as possible of the detail, I should be glad to have 
your advice, and to act under it to the utmost of my power. In a work 
of this kind I should have to devote a considerable portion of my time to 
the undertaking, and having to abstract that time from other avocations, 
I could not do so but upon a salary, such as you would recommend as a 
fair remuneration, or a pcr-centage upon the weight or cost of the iron- 
work. These arc however matters on which I should be guided by your 
advice. In the meantime, I am prepared, whenever you are at leisure, 
to go into the subject of the work-sheds, in order to be prepared and 
ready for action when you give orders to that effect. 

I am, my dear Sir, faithfully yours, 

■ 

Robert Stephenson, Esq. William Fairbairv. 

Fears were entertained by Mr. Hodgkinson and others, that 
the sides of the tube would collapse for want of stiffness. In 
my letter of February 23rd, 1846, I proposed to meet the diffi- 
culty, by connecting the sides of the tube by a horizontal sheet- 
iron tie-plate or framing, at a height of about 1 5 feet above the 
rails. Representations of the danger and insecurity, arising from 
this imaginary point of weakness, were urged to such an extent, 
that had they been acted upon, they would have occasioned 
serious pecuniary loss to the Chester and Holyhead Railway 
Company, and might have delayed, for some time, the intro- 
duction of a form of bridge, which has already proved itself of 
peculiar value, in enabling the railway engineer to carry his line 
over streams and ravines, which at one time appeared impass- 
able. 

The time had now arrived when it became absolutely ne- 
cessary that we should proceed with the construction of the 
tubes. Six months had nearly elapsed, waiting for the results of 
Mr. Hodgkinson's investigations ; but it appears that his labours 
were advancing, under circumstances unsatisfactory to himself, 
and embarrassing to others. Mr. Stephenson was urgent, and 
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the Directors were impatient in consequence of the delay : under 
these circumstances, the model tube, which had stood over so 
long, had eventually to be made, and the experiments (which 
have resulted in the existing construction) proceeded with, in- 
dependently of any aid from Mr. Hodgkinson. 

In this stage of the proceedings, connected with the under- 
taking, it would be improper to withhold the following letter, 
addressed to Mr. Stephenson. It appears from this letter, that 
Mr. Hodgkinson felt himself aggrieved in not being "called 
in at the commencement, but after the apparatus was formed 
and about one-third of the experiments made; and then not 
to direct, but to advise and compute." Without giving up 
my proper claim to the important facts, which my experiments 
had established, — important not only in relation to the con- 
struction of the Mcnai Bridge, but valuable as matters of 
scientific research, — I made concessions, without number, to 
gain Mr. Hodgkinson's cooperation, but without effect, and 
there being then no other resource, I at length resisted his de- 
mands, and proceeded with the experiments in my own way. 
The assertion, that " many of these experiments were made from 
[his] own suggestions," is not the fact ; no doubt Mr. Hodg- 
kinson persuaded himself into the belief that he had done so*. 
The truth is, from the very first he cautiously withheld his 
views, and that for reasons given in his own letter : he observes, 
" Should it be asked, why I did not make these objections at 
an earlier date ; I would state, that, although consulted, I was 
not called in," &c. 

This letter, although written in a hostile spirit, doubtless 
contains the key to a number of valuable experiments, subsc- 

* This statement, on the part of Mr. Hodgkinson, refers to suggestions, 
which he imagines to have made, when he was at Mill wall on the 18th of 
September 1845, witnessing the experiments then in progress on tubes having 
cells on the top. See the letter to Mr. Stephenson, dated September 20th, 
1845, and those from Mr. Ross and Mr. Graham in the Appendix. 
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quently conducted by Mr. Hodgkinson, the results of which 
were given to Mr. Stephenson, but were never communicated to 
me. In fact, they had no further connection with the construc- 
tion of the existing bridges, than the influence they may have 
had on Mr. Stephenson's mind, before he approved of the plans 
and suggestions which I had made. 

In recording these facts, there is no intention to depreciate 
the value of Mr. Hodgkinson's researches ; they are, I have no 
doubt, highly valuable, as every experiment must be, which 
emanates from so able a mathematician. 

It must be evident, however, that none of Mr. Hodgkinson's 
experiments (excepting only those recorded in the Report*) could 
have had any effect upon the construction of the tubes for cross- 
ing the Conway and Menai Straits. The form and proportions of 
these tubes were partly determined from the experiments made 
at Millwall before Mr. Hodgkinson was called in, and finally 
from those made on the Model Tube (without Mr. Hodgkinson's 
approbation), which decided the question without reference to 
the experiments of any other person whatever. 

14 Crescent, Salford, Manchester, 
My dear Sir, March 10th, 1846. 

As I have had no direct correspondence with you, except when you 
were at Manchester, I should perhaps have acquiesced in my friend 
Mr. Fairbairn continuing to be the medium of communication, had I 
conceived that he could in all cases have been so with propriety. 

The application to me to take a part in devising experiments with re- 
spect to the bridge having come from him, with your sanction, I thought 
that he was the proper person to correspond with you. 

Mr. Fairbairn has however now completed, with my suggestions, a 
considerable number of experiments, and on the evidence from these, and 
a few made by myself, you have made a report to the Directors of the 
Chester and Holyhead Railway. 

You conclude in your report, that the form of the tube, and the dis- 

* See the Reports to the Directors of the Chester and Holyhead Railway, 
p. 42. 
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tribution of the material, have been finally determined, and that the only 
important question now remaining to be solved, is the absolute ultimate 
strength of the tube of any given dimensions, this being approximately 
solved by the experiments already completed. 

Finding that you had already drawn these conclusions, I felt some 
alarm lest they should not be borne out by the facts when fully ex- 
plained. 

I will now state what appears to me to be wanted, and give the reason 
for my doubts. 

The experiments made by Mr. Fairbairn on circular, elliptical and 
rectangular tubes, give considerable information. Those on the rectan- 
gular section arc numerous, and 1 hope good ; but do not, I think, show, 
except approximately, the proper distribution of the metal, as to the 
strength of the top, bottom and sides for the bridge. 

As many of these experiments were made from my own suggestions, 
following out the reasonings employed in my experiments to ascertain 
the best form of iron beams (Memoirs of the Literary and Philosophical 
Society of Manchester, vol. v.), I am the more entitled to make these 
objections. 

The results of the experiments hitherto made, do not perhaps show 
indisputably that the rectangular form is the best, though I believe it to 
be so from other considerations. 

The proper strength of the metal in the sides is an important element 
for giving adequate stiffness to the tube. If this be not attended to, the 
tube will give way by bending laterally, a tendency very commonly ob- 
served in experiments on wrought iron. 

The apparatus used for the experiments was very ingeniously con- 
structed, and well-adapted to avoid shaking in loading and unloading 
the tube ; but the tensile force being, from the nature of the apparatus, 
always exerted in one vertical line, the tendency of the weight was to 
draw the tube in that direction only, and to prevent it getting out of the 
vertical line, which is so frequent a cause of failure in wrought iron 
girders, that it is almost impossible to keep them in shape when heavily 
loaded. 

It is probable that some of the tubes tried by Mr. Fairbairn would 
have been broken with less weights than they did bear, if they could have 
yielded in the weakest direction. 

In the future experiments it will be desirable to apply the pressure so 
a* to allow the tube to yield in the direction of greatest weakness. 
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In the construction of a tube to bear the greatest weight for the 
quantity of material, the thickness of the sides being found sufficient to 
preserve its form, and the top and bottom being of sufficient strength for 
the purpose required, and adapted to each other so that both should be 
ready to give way at the same time, the top being considered as a solid 
mass ; this top should then be replaced with circular tubes of wrought 
iron of equal strength with it to resist crushing. 

To enable this to be done, I would suggest the propriety of making a 
few experiments upon the power of wrought iron to resist a crushing 
force ; it would effect the substitution above, and supply important in- 
formation in addition to that in my memoir (Philosophical Transactions, 
1840). 

The tube must not be uniform, but varying in thickness and strength, 
from the ends towards the middle in the proper proportion. 

To extend further the experiments on the strength of similar tubes, of 
which an abstract is given in my report, I would beg to suggest that 
three other tubes, half as large again as the largest there employed, be 
constructed : say 45 feet between the supports, 3 feet deep and 2 feet 
wide nearly, the thicknesses varying as before. 

To make these and other experiments, which I conceive will be neces- 
sary, a suitable apparatus for breaking large beams, as a large cast-iron 
lever to bear 150 tons, would have to be constructed with as little expense 
as possible, to give adequate security ; the experiments to be made so 
as to allow the tube to yield in the direction of greatest weakness. 

The tubes tried in London required only about ten or eleven tons each 
at the utmost to break them, and more than half were broken with under 
five tons. They furnish valuable introductory information, but are much 
too small for the purpose as ultimate experiments. They would require 
to be repeated on a large scale, obviating the objections pointed out above, 
before they could with propriety be applied to the bridge. Should it be 
asked, why I did not make these objections at an earlier date, I would 
state that, although consulted, I was not called in at the commencement, 
but after the apparatus was formed and about one-third of the experiments 
made, and then not to direct, but to advise and compute. 

A consideration of the importance of this inquiry, and of the serious 
consequences of a failure, has impelled me to make this candid statement. 

I am, my dear Sir, yours very truly, 
Robert Stephenson, Esq. Eaton Hodokinsox. 
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Mr. Stephenson at once acceded to Mr. Hodgkinson's request, 
viz. that he might have his own way in conducting his experi- 
ments. From this time to the completion of the first Conway 
tube, there was no communication of the slightest importance 
made to me relative to Mr. Hodgkinson's proceedings. 

My dear Sir, London, March 14th, 1846. 

I am ashamed at the apparent neglect which my silence must have 
given rise to, but you arc tolerably well aware of my avocations, and will 
no doubt put a liberal construction upon it. Mr. Hodgkinson is getting 
nervous, and has forwarded me some strictures upon what has already 
been done. I have this day written to him, giving him an unqualified 
assent to his undertaking any reasonable series of experiments that he 
may deem advisable for clearing his mind. 

My own mind is made up, but I would by no means limit the inquiry; 
on the contrary, I am most anxious that Mr. Hodgkinson, as he has 
become connected with the matter, should proceed in any way that may 
render the subject of the transverse strength of tubes clear, and as un- 
equivocal as his investigation of beams. He appears to wish to have them 
under his own control. I am sure you have no objections to this : 1 
have none whatever. On this part of the subject, as well as those you 
start in your two last letters, I must see you personally. With regard 
to your remuneration, rely upon it, it is my wish to make this perfectly 
satisfactory to you. It has been named to the Board, and any arrange- 
ment you and I may make will be no doubt sanctioned. I am engaged 
considering all your suggestions, and when some sketches arc completed 
which are now in hand, I shall make a point of seeing you. If possible, 
I shall endeavour to spend a day with you in Manchester next week. 

Yours sincerely, 

William Fairbairn, Esq., Manchester. Robert Stephenson. 

The whole of the following letters up to March 21st, prin- 
cipally refer to the unfortunate misunderstanding which took 
place with Mr. Hodgkinson. This portion of the correspond- 
ence must, therefore, be understood as having transpired imder 
circumstances of considerable excitement. 



Digitized by Google 



CORRESPONDENCE. 



59 



My dbab Sib, Manchester, March 14th, 1846. 

Mr. Hodgkinson has shown to me a letter addressed to you, on the 
subject of the experiments which I had the honour of making, relative to 
the proposed bridge over the Menai Straits. It is true that Mr. Ilodg- 
kinson has obtained a decidedly high standing in the mathematical and 
scientific world, but he does not stand pre-eminent in every department ; 
and so far as regards the experiments made in London, they were done 
independently of Mr. Hodgkinson, and (in the absence of all previous 
knowledge) to the best of my ability. I am therefore fully prepared to 
abide by the results. 

In conducting these experiments, I had your confidence and support, 
and having satisfied myself as to the strongest sectional form of tube (or 
a close approximation to it), I deemed it necessary, not only to pursue 
the investigation (which daily increases in interest) to the fullest extent, 
but still further to elucidate the subject in a scientific point of view. I 
obtained your consent to call in the assistance of Mr. Hodgkinson, than 
whom, I am sure, there is none more capable of giving sound and useful 
advice. Knowing Mr. Hodgkinson's feelings on these matters, I used 
every endeavour to make the subject agreeable to him, and we have 
already gone so far as to give him a prominent position in what has been 
done ; I find, however, that he is not satisfied, and rather than injure a 
question of such importance in a petty contest about priority, I would 
prefer withdrawing from the investigation altogether. Mr. Hodgkinson 
is willing from kindly feelings to render any assistance, but he seems 
desirous and fully determined to have it all his own way, and in his own 
name. Under these circumstances I shall wait your further instructions, 
aud remain, my dear Sir, 

Yours faithfully, 

Robert Stephenson, Esq. William Faibbaibn. 

P.S. I may mention that Mr. Hodgkinson looks upon the present in- 
vestigation as an abstract scientific inquiry, having, as a matter of course, 
reference to the bridge. Such an investigation, however, may spread 
far, and I am not sure (without your consent) how far I am justified in 
putting the Company to such a large expenditure of time and expense. 
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My dear Sir, [No date, about the 16th of March 1846.] 

I have written to Mr. Hodgkinson, and hope he will continue his ex- 
periments. I shall deeply regret their being discontinued after such an 
expenditure as has now been incurred ; and in addition to this, I fully 
anticipate that he will extract from them much that is both interesting 
in a scientific point of view, and valuable to us as we progress with the 
Britannia bridge. I really deplore the jealousy that this investigation 
has given rise to. On the former occasion, when symptoms of this kind 
presented themselves, I hoped that the arrangement which was made 
would have worked satisfactorily. The conducting of a few practical 
experiments by you and me, surely ought not to excite such feelings in 
Mr. Hodgkinson's mind, as now seems to be the case. I have told 
Mr. Hodgkinson that the Directors consider me as their engineer, re- 
sponsible for the works of the railway being ready for the public by the 
time specified in their reports to the shareholders, and I have no choice ; 
some risk must be incurred, or the pecuniary loss to the Company must 
be very serious. 

I enclose you a copy of my note to Mr. Hodgkinson. 

Yours sincerely, 

Hllliam Fairbairn, Esq., Engineer, Robert Stephenson. 

Manchester. 

My dear Sir, London, March 17th, 1846. 

I do not know that you have seen a pamphlet containing our joint, or 
rather separate reports, but I send you one, being the first I have seen. 
Surely this shape gives us all our proper share of merit. I wrote to 
Mr. Hodgkinson yesterday, and explained to him the absolute necessity 
there was for despatch in this matter, saying at the same time that if he 
felt any indisposition to pursue the matter further, I should be glad to know 
it at once, in order that other arrangements might forthwith be made. 

The plans and specification for the masonry are laid before the con- 
tractors today ; the letting will take place next Wednesday. This will, 
I trust, be sufficient to satisfy Mr. Hodgkinson that despatch is necessary, 
and I trust that your other avocations will permit you to accelerate the 
construction of tubes such as may meet Mr. Hodgkiuson's views. 

If he be reluctant to enter upon the investigation, it is of importance 
that I should know it at once. 

Yours faithfully, 

William Fairbairn, Esq. Robert Stephenson. 
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P.S. Allow me, in closing my letter, to say how much pleased I was with 
your liberal treatment of the little difference which has taken place be- 
tween us and Mr. llodgkinson. Neither of us, I am sure, want to deprive 
him of the merit of any abstract mathematical investigation which the 
experiments may lead us to ; but, on the other hand, he cannot suppose 
that such an investigation is the all-important consideration which the 
question involves. R. S. 

My dear Sir, Manchester, March 18th, 1846. 

I am truly sorry that any misunderstanding should have taken place on 
a subject of such importance as that now under consideration. I am far 
from assuming to myself an undue importance in an investigation for 
which you were so well-qualified. I must, however, claim for myself 
some knowledge upon the subject, at least practically ; and finding my- 
self under considerable responsibility as to the ultimate success of the 
undertaking, I cannot in justice surrender the position to which I con- 
sider myself justly entitled. I can assure you I am far from wishing to 
detract, even the smallest fraction, from your deservedly well-earned re- 
putation. It is my interest and my earnest wish to add to its renown ; 
and whatever may be the issue of the present misunderstanding, you will 
always find in me your steadfast friend. 

In order to satisfy all parties, and prevent future uneasiness, it is pro- 
posed by Mr. Stephenson, and agreed to by myself, that you shall make 
whatever experiments you deem necessary (and I will give every facility 
for the purpose), on condition that whatever is done by you, as well as 
myself, shall merge in a joint report, to which the names of all the three 
shall be attached. If you agree to this, I have instructions to proceed 
with the least possible delay, in order to enable the works to be proceeded 
with, and that upon principles satisfactory to all parties. 

I am leaving for London again this afternoon, and will be glad if you 
will favour me with a note per post, addressed Fcnton's Hotel, St. James's 
Street, Westminster, where I shall be till Friday. Hoping these arrange- 
ments may be satisfactory, 

I am, my dear Sir, always affectionately yours, 

Eaton Hodgkinson, Esq. William Fairbairn. 
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My dear Sib, Salford, March 21st, 1846. 

I ;*Mid you a copy of Mr. Stephenson's letter, according to which I 
have engaged to act ; for his renewed offer of last Wednesday was agree- 
able to it, and more explicit. 

(Copy.) 

" 24 Great George Street, Westminster, 
" My dear Sib, March 14th. 184G. 

" I feel much obliged by your candid exposition of your views in 
reference to the bridge experiments, and should have replied to your 
kind note earlier, had not urgent engagements prevented me. 

" I have now to ask the favour of your proceeding with such a scries of 
experiments as you may think advisable, to clear up any doubts you may 
have. I wish the thing to be thoroughly sifted by a scientific man like 
yourself, although my own practical conclusions, from a careful study of 
iron ship-building, leave my mind free from apprehension. In a matter 
however of such importance, this is scarcely sufficient. I trust, therefore, 
you will consider the scientific and experimental investigation under your 
own control, as I am far from wishing you to act as second either to 
Mr. Fairbairn or myself in this department of the inquiry : I shall be glad 
to hear that the arrangement is satisfactory. In the course of next week I 
hope to be able to spend a day with you and Mr. Fairbairn in Manchester. 

" I am, my dear Sir, yours faithfully, 

" Robert Stephenson." 

You must look at my experimental efforts not as in opposition to your 
own, but as a friendly inquiry to corroborate and extend them so far as 
they may run parallel to each other, and to bring the matter more within 
the reach of the mathematician. In this inquiry Mr. Stephenson and 
yourself will be associated with me, though the authorship and the direc- 
tion of the experiments will be my own. They will be published in my 
name, as your own experiments will be in yours. The question to be 
solved by experiment is a large one, and you have taken one department, 
I shall take another ; but when I have done my best, the subject is of 
such magnitude, that we shall be so far from having exhausted it, that 
Mr. Stephenson would be justified in calling in some other persons, if he 
can obtain them, to pursue it further. 

I am, my dear Sir, yours affectionately, 
William Fairbairn, Esq. Eaton Hodgkinson. 
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At the close of this correspondence Mr. Hodgkinson was left 
to pursue his experiments in his own name, and in the form 
most agreeable to himself. Some valuable facts were obtained 
by him relative to the powers of wrought iron to resist com- 
pression ; but these results, being limited in their application, 
formed no part of the calculations referred to in the following 
letters. Besides, a number of Mr. Hodgkinson's most important 
experiments were not then made, and after they were completed, 
the results were cither sent to London or were retained by 
him for his own immediate use. Having failed in obtaining 
Mr. Hodgkinson's assistance, I proceeded, in the following letter, 
to determine, from my own experiments, the relative proportions 
of the sectional areas of the top and bottom sides of the large 
tubes. The calculations are based upon experiments 15, 16, 
and 29, which gave the best results. This last-mentioned 
experiment was made upon the tube which contained the 
longitudinal cells, and which was described in my letter to 
Mr. Stephenson (page 19). 

My dear Sir, Manchester, April 3rd, 1846. 

You would receive a copy of the experiments, as taken from my note- 
book ; they are in a rough state, but may for the present be useful, or 
till such time as they are reduced and brought into a more tangible 
form. 

As some months may elapse before anything definite is obtained from 
Mr. Hodgkinson, I have deemed it advisable to deduce from my own 
experiments, results which 1 trust will be satisfactory, at least so far as 
respects the section of greatest strength, and the proper distribution of 
the material in the different parts of the bridge. It has already been 
determined by experiment, that the strongest section yet obtained is 
that of the rectangular form ; it has also been ascertained that the upper 
and lower sides of the tube bear certain relative proportions to each 
other, and that in such ratio as will correctly balance the resisting forces 
of compression on one side, and of extension on the other. On this 
part of the subject, it is a consideration of much importance to have (in 
a structure such as the Menai Bridge) neither more nor less material 
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than is absolutely necessary to retain the parts in equilibrium by adding 
to its strength ; and that under every circumstance, and every descrip- 
tion of strain to which it may be subjected. This appears to me to be 
the ultimatum of every experiment ; and although we may not, in the 
present stage of the inquiry, have attained the same exactitude which 
future experiments may developc, we have nevertheless acquired certain 
fixed laws which determine the form and clearly establish the proportions 
of the relative strength or distribution of the material in the different 
parts of the structure. These may be determined from the experiments 
as follows. 

On consulting Experiments 15, 16, and 29, on the rectangular tubes, 
it will be found that they approximate to each other in a certain ratio, 
as to the thickness of their top and bottom sides. The first, it will be 
observed, broke by tearing asunder through the rivet-holes ; the second 
was crippled by " buckling" on the top ; and the last was fractured by 
the sides tearing from the top and bottom at one and the same time. 
Now, if we take the mean thickness of the plates used in these experi- 
ments, I apprehend we shall have a fair proportional of the quantity of 
metal which should be used respectively in the top and bottom sides 
of the large tube, in order to obtain the section of greatest strength. The 
mean of the top and bottom sides of the tubes experimented upon was, — 

Area of top side Area of bottom 
in inches. in inches. 

15. 0142 0075 

16. 0-269 0149 
29. 0-230 0 180 



Mean . . 0213 0135 

being in the ratio of 213 to 135, or as 10 to 6 nearly*. From this it 
appears that the top and bottom sides of the bridge should approach in 
the areas of their respective sections, as nearly as possible, to the above 



* The same result may be .obtained in the following manner : — 
Experiment 15, ratio of the top and bottom areas 1*893 : 1 

1-805 : 1 

29, >> t> i» >, 1-278 : 1 



Mean ratio 1659 : 1 

or 10 : 6 
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proportions; and although the corrugated or tubular top may give 
greater strength, it would however be prudent, in the distribution of the 
material, to give the top side its full share, as weakness was almost in- 
variably present in that part, and the strength of the bottom on the 
large scale might be increased, when the riveting is more perfectly 
executed. These proportions are irrespective of the vertical sides, which 
in my opinion should be as light as possible, or at least so far as a suffi- 
ciently rigid connexion can be established between the two retaining 
sides of tension and compression. 

Taking the proportions given above, and assuming the tube in its full 
size to be 400 feet span, 26 feet deep, and 15 feet wide, we should then 
have, in adopting the following section for the area in inches on the top 
side six horizontal tubes, each 3 feet in diameter pig. 20. 

and ^-inch thick plates, / V V "y 

square inches. \ Sj> s\ . J n > /q «/ 

6xx.36x] =509 



Top covering plate 15 feet broad 
and \ inch thick, 180 x £ 

Under tube connecting plate, 15 
feet x T 5 7 inch thick . . . 



= 90 



= 56 



655 




Equal to 

of area for the side resisting compression. 
Taking the tubular top at 655 square inches 

the bottom would then require to be as under. 

Two tubes each 3 feet in diameter and £-inch thick plates, same as 
those above = 169*5 square inches. 

Bottom (double) plates 15 feet wide, and 1 inch 

thick = 1800 

Two longitudinal ribs supporting rails and plat- 
form, 2 feet deep and fths of an inch thick . 

Top platform or roadway, 15 feet wide, and 
composed of plates f^ths of an inch thick . 

Total area in inches . . 



3G0 



= 560 



441-5 



The proportional areas of the top and bottom sides of the tube would, 
therefore, be (in the middle) as the numbers 655 and 441-5 respectively, 
or as 100 to 67 nearly. 

For the present I must abandon the inquiry, but I will recur again to it 
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in the course of a day or two, when I will endeavour further to elucidate 
the subject, by reference to Mr. Hodgkinson's inquiries into the strength 
of cast-iron beams, which bear directly upon that part of the question, 
and refer also to the distribution of the material in other parts of the tube. 

My present object is to deduce from the experiments the strongest 
form of section in the middle of the beam, which, once attained, the other 
must follow as a matter of course. 

I am, my dear Sir, sincerely yours, 
Robert Stephenson, Esq. William Fairbairn. 

Time had now become of great importance, and finding it 
impossible to remain any longer inactive, it was decided to 
proceed with such formula? and calculations as could be deduced 
from the experiments already made. In my next letter, I en- 
deavour to complete the calculations and practical conclusions 
commenced in my last communication. 

My dear Sir, Manchester, April 6, 1846. 

In my letter of the 3rd you had the characteristics deduced from ex- 
periment, as to the properties and shape, of the material forming the 
upper and lower sides of the tube. From that statement, it is obvious, 
that in order to obtain the section of greatest strength, T 4 0 ths more 
material was requisite on the top, to prevent "crimping," than what was 
wanted on the bottom side, to resist tension. In these computations, 
you will please to observe, that the proportions between the resisting 
forces had reference to every point in the beam ; but the thickness of the 
plates applied exclusively to the middle part, which is subject to the 
greatest strain. In these calculations, it must be borne in mind, that 
the plates, or rather the sections of double plates, must be considerably 
more at the centre than any other part of the tube ; from that point they 
will diminish in certain definite proportions, as they approach the piers 
on each side, following the same law (as nearly as possible) as laid 
down in Mr. Hodgkinson's treatise on cast-iron beams. In effecting 
this diminution, it will be necessary to do so with caution, and here we 
should have to deviate from theory so far as to retain rigidity and pre- 
vent crimping, which is the chief and almost only difficulty we have had 
to contend with. 
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Judging from the experiments, I should be inclined to recommend, as 
proportionals of the different sections, the following, calculated from the 
middle of the tube each way in the direction of the piers. 

Assuming the span to be 400 feet, and taking the middle sections of 
the top, bottom, and sides as their respective numbers 655, 441 and 150, 
the other sections, five in number on each side, would be as follows : — 

Area of top. Area of bottom. Areaof sides. 

Sq. inches. Sq. inches. Sq. inches. 

Section in the middle . . . 655 441 150 

Section 40 feet on each side 614 413 150 

Section 80 feet on each side 573 385 1 50 

Section 120 feet on each side 532 357 150 

Section 160 feet on each side 491 329 180 

Section 200 feet pier ... 491 329 240 

In these calculations I have taken the tube at 26 feet in height, and 
the vertical sides each 20 feet deep and f^ths of an inch thick. The sides 
would, however, be thickened considerably as they get near the piers, 
where I should recommend ,}-inch plates, in order to retain the form, and 
give stiffness, at the point of attachment, to the cast-iron frame imbedded 
on the piers. Having endeavoured, as far as the experiments extend, to 
reduce them to some definite form, subject to such conditions as may be 
necessary, as our knowledge of the subject becomes more extended, I 
would now direct attention to the strengths, which in these proportions 
I have endeavoured to establish, and which I am persuaded is not over- 
rated, but much under what the tube is capable of bearing. I am sorry 

1 have not the benefit of Mr. Hodgkinson's formula; but conceiving 
that a hollow beam follows the same law as a solid one, when subjected 
to a transverse strain, I have attempted to seek for the formula in a very 
simple way, and which, I am convinced, is not far from the truth. 

If you will refer to my last experiment (29) with the corrugated top, 
you will find that it supported 10 tons, exclusive of its own weight, be- 
fore yielding to the strain. Now, according to Mr. Hodgkinson's rule, 
it should, in a span of 19 feet, if made of cast-iron with a flange of 

2 inches area on the bottom side, have given way with 3^ tons. We, 
however, in this experiment, carry 10 tons before the buckling and tear- 
ing commences. Consequently we have an increase of strength in the 
difference of material alone of 10 to 3 5. Let us now assume, that the 

p 2 
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Fig. 21. large tube is a fair proportional of experiment 29, and we 

then have, — 

For the area of the bottom side 441*5 inches. 

For the depth of tube 312 inches. 

Distance between the supports 400 feet. 

„ .26x441-5x312x2-85 n . nc A 
Henc<* =2126 tons = the breaking 

weight of the tube*. Or, in case we take the ratio at 2-0 
) instead of 2 85, the breaking weight will then be 1492 tons. 
Irrespective of the strength, and other proportions of the 
tube, I have computed the bottom plates, on the lower side, 
at 1 inch thick at the middle. 

I do not however look upon them as plates of that thickness, 
but composed of two plates, each half an inch thick, with the 
transverse joints resting upon the solid plate on the one hand, 
and suspended from it on the other, as the case may be. This 
will give great uniformity of strength, when treble riveted, 
with a covering plate of the same thickness, well attached 
with tail-rivets to prevent curling at the ends, and perforating 
with as few holes as possible the solid plates, the same as per 
sketch at a a fig. 21. 
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* Assuming the formula 

w=2*2 (i.) 

to apply to the tubular beam, we have 



C='^ (2.). 

a a 

where W = the breaking weight, / = the distance between the 
- \ supports, a = the area of the bottom side, d = the whole depth 
of the beam, and C is a constant for all beams of the same form 
and material. 

Taking the data afforded by experiment 1 9, we have, neglect- 
ing the weight of the tube, 

/=19 X 12, W= tons, a =2, and d=15|, 



therefore by equation (2.), 



C= i^* 12 * 224 ^ _ 74 
.y 2x15^x112x20 
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This mode of crossing the joints and riveting 
would add greatly to the strength, and tend to 
give, as nearly as possible, the same degree of 
strength throughout all the parts of the tensile 
plates. On the top we shall have to attend 
more to the fitting, where the plates abut 
against each other to resist the crushing. These 
matters can however be more fully discussed 
when we come further into practical detail. 

Will you take the trouble to look over this, 
and my former communications, which I send 
without revision? I shall be in Loudon on 
Friday morning next, and will be glad to have as 
much time with you as you can spare. I will wait 
upon you at ten, and remain in the interim, 

Yours faithfully, 

William Fairbairn. 

Robert Stephenson, Esq. 

P.S. — Has it not occurred to you how it 
would suit to make the tube upon the equi- 
librium principle, taking the centre pier as the 
fulcrum, with equal lengths and equal weights 
on each side ? Thus : the top in this case being 
made in the same proportion as before, or as 
10 to 6 (fig. 22). 



W= ^ tons. 



which is the value of the constant. Hence for- 
mula (1.) becomes 

. . (3.) 

where a is the number of square inches in the 
bottom side, and d and / must be expressed in the 
same linear unit. 

Now if 0=441-5, «=312, and /=400x 12, we 
have by formula (3.) 
w= 74x441-5 xSlg 
400 x 12 

which corresponds, almost exactly, with the above results. 
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THE MODEL TUBE. 



From the above letter it will be seen, that the formula is 
deduced from the results, obtained from the rectangular experi- 
mental tube with the corrugated top. It was the best and most 
satisfactory of the whole series, and gave a sectional area of the 
top and bottom sides in the ratio of about 5 to 3. This tube, 
if taken as the criterion of strength for those on the large scale, 
woidd give, according to the formula, a breaking weight of 2126 
tons in the middle for the Conway tube, an important fact, 
which has since been verified by the tests of deflection, &c. ap- 
plied to that structure. 

Allusion is also made, in the letter, to the mode of riveting 
the lower parts of the bridge, that is, those parts which are sub- 
jected to a tensile strain, and an arrangement is pointed out, 
which, although it has not been entirely acted upon, yet gives 
the main security to structures of this kind. 

By means of careful experiments this system was afterwards 
brought to much greater perfection, and the plates were arranged 
so as to equalize the strength of the joints and thus to secure 
them from injury. 

The sketch, introduced in the postscript, is an idea which has 
since been applied in the parabolic form of the tubes for the 
Britannia Bridge. It gives an appearance of lightness to the 
tubes, and saves a considerable amount of material which does 
not contribute to the strength of the bridge. The next letter 
relates to a communication which Mr. Stephenson received from 
a gentleman who had taken great interest in the theory, as well 
as in the construction of the tubes. It also gives the proportions 
of the model tube, with its breaking weight, as calculated by 
the formida proposed in my last letter. 

My dear Sir, Manchester, April 24th, 1846. 

I have read over the inclosed and retained a copy. I have not how- 
ever come to the same conclusions, in every case, as the writer, although 
many of his deductions are pithy, and much to the purpose. 
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The more I^consider the subject/ and the more I become acquainted 
with the principle of construction and the nature of the material we have 
to deal with, the more strongly am I convinced of the absolute necessity 
of depending upon it,*and it alone. It is true, that we cannot do without 
the chains in the erection of the bridge, but I repudiate their use after- 
wards, and I will cheerfully stake my own reputation, and probably yours 
also, which is more valuable, upon the strength and security of the struc- 
ture. I however give way to your superior judgement, and submit to 
the chains as auxiliaries, till such time as increased knowledge and greater 
experience confirm the impressions I entertain. 

By this post I have sent instructions to my son, at Millwall, desiring 
him to construct a model bridge, in every respect proportional to one- 
sixth of the bridge. It will be 75 feet between the supports, and of the 
following section, and thickness of plates, viz. the top to be composed of 
plates 0*14 inch thick, forming six rectangular tubes, each 6 inches 
square, and the bottom to be 01 66 inch thick, treble riveted at the 
transverse joints, and attached, as in sketch, to the sides, which are plates 
^th of an inch thick. This will give us an accurate experiment, and 
will still further develope (from the thinness of the plate) that property 
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in the construction most to be guarded against, the puckering of the top 
side. 
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I have, however, guarded against this weakness by a defence of cellular 
cavities, represented in the sketch. 

According to the formula I have deduced from the former experiments, 
this tube should carry 22*3 tons before it yields to pressure. 

Taking the tube at 3 feet wide and 0*166 inch thick, the top being 
in a ratio of 10 : 6 to the bottom, we have 

26 x 5-976 x 54 x 21 00 „ . 
900 =22-3 tons. 

The breaking weight should therefore be 22 tons, which in the experi- 
ment we shall endeavour to prove. 

I am, my dear Sir, always yours faithfully, 
Robert Stephenson, Esq. William Fairbairn. 

P.S. The above experiment will, as far as I can judge, complete every- 
thing that is necessary for our practical guidance. Mr. Hodgkinson's 
calculations will follow, as confirmatory or otherwise, of what has been 
done. These experiments will establish the principle upon a sound and 
unerring basis, and will, I have no doubt, dcvelope many new facts in 
connexion with what appears to me to be a perfectly new, and yet untried 
subject, viz. the efficiency and economy of malleable iron plates in the 
construction of bridges. 

Notwithstanding the unbounded confidence which the expe- 
riments had implanted in my mind as to the ultimate success 
of the undertaking, it was shared by very few, and that only to 
a limited extent. Others, who were less sanguine, did not 
hesitate to condemn the whole proceeding as a wild, visionary 
project, which, according to their account, was unattainable 
either in theory or practice. Perhaps Mr. Stephenson was the 
only person, besides myself, who did not entertain these views ; 
and although he had occasional misgivings, yet he nevertheless 
yielded to the conviction of every new fact, elicited by the ex- 
periments, and ultimately made up his mind to carry out the 
scheme without reserve, and to the fullest extent. 

Serious delays had already occurred, and the urgent demands 
of the Directors could no longer be neglected. It was therefore 
decided to proceed at once with the experiments on a model 
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tube, constructed on the scale which I had previously recom- 
mended, in the belief that sufficient data would thus be obtained 
to enable us to commence the construction of the Britannia 
Bridge, which had all along been the sole aim of my researches. 
This important model tube was accordingly prepared; a full 
description of its form and construction will be found in the 
sequel. 

The breaking weight of this tube was computed from the for- 
mula already mentioned, and the area of the bottom being taken 
at 8 8 inches (the correct dimensions instead of 5 070, as given 
in the preceding statement), we have, by the new constant, as 
deduced from the experiments on the corrugated tube, 

74x8-8x54 or . . * 
W= yoo =39 07 tons* 

the breaking weight. Now the actual weight with which the 
tube broke was 35 5 tons, proving the accuracy of the formula, 
the comparatively trifling deficiency of 3J tons being fully ac- 
counted for by the slight imperfection of construction observed 
in this tube. 

Subsequent experiments sufficiently justified the general form 
of these conclusions, while an improved series of results deter- 
mined the coefficient to range between 74 and SO. The latter 
number is now used as the coefficient in the formula for com- 
puting the strength of hollow girders and wrought iron tubes. 

In conformity with the statements already adduced, orders 
were immediately given for the construction of the model tube, 
of dimensions proportional to one-sixth the size of those to be 
employed in the Britannia Bridge. The following letter, dated 
April 24th, will show the principle upon which it was con- 
structed, with the form of the cells, joints and with other details 
relative to the experiments. 



* See formula (."3.), p. 69, where we have 

<t = 8-8, d=54, and 1=75 X 12 = 900. 
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Manchester, April 24th, 1846. 
*********** 

I have arranged with Mr. Stephenson to make another rectangular tube, 
exactly one-sixth the size and shape of the bridge for crossing the Menai 
Straits. I wish to have it made at Millwall, and the experiment to be 
conducted in London. This is not to interfere with those now in progress 
by Mr. Hodgkinson ; and it will complete my report, which, I trust, if 
successful and satisfactory, will enable us to proceed with the bridge. You 
will observe that the top will be composed of six cellular tubes, each 
6 inches square, and the bottom of two lines of plates, each 18 inches 
wide, and made, if possible, in three lengths on one side, and four on 
the other thus : see fig. 24, page 76. 

I will, however, send you a correct drawing of this part with the mode 
of riveting, which we must be very particular about (see fig. 28). 

The sides you may make as you think best, but they must be well 
riveted to the top and bottom, and the plates being very thin, they had 
better be turned on the edges thus (fig. 24) : all Fig. 25. 

the square tubes at the top to be firmly riveted to 
light angle-iron, as at a, a, a, &c. (sec fig. 26). 

After the tube is finished I will give you in- 
structions about the weights being suspended, 
which I think will be best done from four sus- 
pension rods, and cross-bars resting upon the 
bottom, as at b, b (fig. 26) ; two holes to be cut 
through the sides of the tubes for this purpose. 

I think from this description you will be able 
to order the iron, which I wish to be of a good 
quality, and well put together. It will also en- 
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able James Graham to make preparations for supporting the tube. We 
shall want no beams, but will complete the experiments with dead 
weights. 

Meanwhile, I am, yours affectionately, 
Thomas Fairbairn, Esq. William Fairbairn. 

P.S. The rectangular tube for experiment will be, as nearly as possible, 
one-sixth the size of the proposed bridge across the Menai Straits. It 
will be 78 feet long, and 75 feet between the supports, as shown in fig. 27. 
The thickness of the plates for the bottom (3 feet wide) to be 1-66 inch 
thick, and to be composed of two lines of longitudinal plates, with the 
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joints crossed, as exhibited in figs. 24 and 28, and double riveted. The 
top to be composed of double plates 0*14 inch thick, and divided into 
six rectangular tubes, each 6 inches square, as shown at a, a, a, &c, 
fig. 26. The sides to be composed of y'^th-inch plates, attached to the 
top and bottom by light angle-iron ; and three or four of the side plates, 
at each end, should be made strong, and thick, where they rest on the 
supports. 

Fig. 26. 
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The next letter, dated April 25th, refers to the construction 
of both bridges, and the means to be employed for building the 
tubes and putting them together. At first it was contemplated 
to have them fitted and riveted, in parts, at the works of the 
contractors, and in that shape to forward them to their sites for 
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reconstruction. This arrangement, although at first feasible, 
was subsequently abandoned, when the mode of raising and 
erection came to be considered. Besides, it was found exceed- 
ingly troublesome and inconvenient to have the work divided, 
and the different operations progressing in distant parts of the 
country at one and the same time. Ultimately the whole of the 
works were concentrated at the Mcnai Straits and at Conway, in 
order that they might be placed under careful inspection, and 
that, at the same time, the requisite platforms and apparatus for 
constructing, floating and raising the tubes might be prepared. 

My dear Sir, Manchester, April 25th, 1846. 

As some months may elapse before arrangements can be made to com- 
mence the actual construction of the tubes for crossing the Mcnai Straits 
and the Conway, it may not be looked upon as premature if we begin 
to consider how this work is to be accomplished. There is a great deal 
to be done beforehand, and considerable preparation will be requisite in 
order to ensure despatch, as well as to give sufficient time, for the due 
and perfect execution of the work. 

This is a consideration of some importance, and you having expressed 
a wish that I would undertake the direction and superintendence, I 
should be glad to have your opinion as to the best and most efficient 
mode of going about it. We must have a meeting on this subject before 
much can be done ; and in order to prepare the way, I would suggest for 
consideration, whether the riveting and fitting should be done at the 
Straits, or in sections at diflferent establishments in the country. I 
think the latter preferable, as it would relieve the Company of the ex- 
pense of workshops, excepting, however, what may be necessary for 
joining the parts at the site of the bridge. I apprehend that the Com- 
pany would prefer it done in this way. * * * 

Yours sincerely, 

Robert Stephenson, Esq. William Fairbairn. 

The interval, from April 25th to May 11th, was chiefly occu- 
pied in preparing the drawings for the large tubes, in devising 
means for obtaining good material, and in various details con- 
nected with the dimensions of the plates, angle-iron, &c. to be 
used in the construction. 

In the latter part of the work Mr. Clarke (Mr. Stephenson's 
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assistant) along with Mr. Blair (my own assistant) rendered 
valuable service. 

My dear Sib, Manchester, May 11th, 1846. 

Since our last meeting on the subject of the bridge I have received 
Mr. Clarke's note, giving two separate statements of the proportions and 
thickness of the plates for the Conway Bridge. I confess I prefer the 
last proposal, 26 feet high, with the respective areas of the top and bot- 
tom sides in the ratio of 500 and 300 inches. 

The vertical sides, in every case, I should make of Jths-inch plates, 
2 feet wide, and the joints covered with T iron, thus : at every 2 feet 

Fig. 29. 






as at A. I once thought that a thin plate in addition, as at B out- 
side, might be useful ; but on second consideration it would not be re- 
quisite, particularly if the sides are to be covered, or ornamented in 
the castellated style of the surrounding scenery. Two or three tiers of 
plates about 8 inches wide, and -njths of an inch thick, will, however, be 
necessary on the inside of the f iron, as shown at c, a and b, b in the 
annexed sketch. These strips will greatly Fig. 30. 

tend to stiffen the sides for the support 
of the cellular top. 

As we are to have single plates, and 
all the parts open, and easily approached 
for the purpose of cleaning, painting, &c., 
I would (with your permission) put six 
rectangular tubes or compartments on 
the top, of the same thickness as the 
crown plate; and the bottom plate D 
made thinner, so as in all to make up 
the required area of 500 inches. The 
bottom should be done in the same way, 
with five compartments, and the vertical 
division plates of the same thickness, viz. 
£ths of an inch, and the areas as before, 
500 and 300 inches respectively. I ap- 
prehend this would be a good proportion, and better calculated for re- 
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sisting strain, the strong plates in every case being farther from the 
centre or vertical axis of the beam. 

I am, my dear Sir, yours faithfully, 

Robert Stephenson, Esq. William Fairbairn. 

Fig. 31. 



P.S. If the T iron for the vertical sides could be 
rolled in this form, I should prefer it. 




The distribution of the material, the size of the plates, and 
the methods to be pursued for putting them together, became 
matter of considerable importance ; and much time and thought 
were devoted to the consideration of this part of the subject. 
The stiffness of the top, the strength of the bottom, and the re- 
tention of form in the sides, required the utmost attention ; and 
no skill, however perfect, could have saved it from failure, unless 
governed by the facts and appearances presented in the expe- 
riments, which were on every occasion the unerring guide. 

The great object to be attained was, that the resistance of 
every part of the tube should be so duly proportioned as to con- 
tribute its full share of resistance to strain when supporting 
itself, and the load which might be placed upon it. The sides, 
which appeared to have less work to perform than the top and 
bottom, were nevertheless an important part of the structure ; 
and, owing to their great height, required some vertical support 
to keep them straight and free from " buckling.'* This was ac- 
complished by the introduction of frames of T iron, which covered 
the joints of the vertical plates on both sides, and thus formed 
a line of pillars supporting the cellular top of the tube. These 
frames were also of great value in giving union and strength to 
every part of the structure, and, by their connexion with the 
top and bottom platforms, the requisite degree of solidity and 
stiffness was attained. We are indebted to Mr. Stephenson's 
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suggestions for the arrangement of the T iron on the outside ; 
according to the communication of May 11th, it was intended for 
one side only, but its application to both sides rendered the lon- 
gitudinal strips, as shown in the sketch at b, 6, &c, unnecessary 
(see fig. 30). 

Prior to this period (May 1846) there had been several com- 
munications with Mr. Stephenson, as to the manner in which 
my services were to be made available in the progress of the 
works. At a meeting of the Board of Directors, on the 13th of 
May, as will be seen from the following extracts from the 
Minutes of the Board, I was appointed to superintend the con- 
struction of the bridges, in conjunction with Mr. Stephenson, 
on principles of perfect equality with him. This will sufficiently 
explain the motives which actuated me, when I resigned this 
appointment in May 1848. Had my position, as engineer to 
these particular works, been subordinate to that of Mr. Stephen- 
son, I should most certainly have contented myself with the 
part I had taken in the preliminary experimental researches, and 
should have left to others the task of carrying into execution the 
views originally entertained by the engineer-in-chief, and which 
had been so essentially modified and improved by the results 
of my experiments. The duties which this appointment de- 
volved upon me, not only required constant thought, but were 
at the same time of no ordinary responsibility : I willingly en- 
countered both, — and I am persuaded that the correspondence 
from this period to the final completion of the Conway tubes, 
will show that both the designs and the construction were left 
almost entirely to my superintendence. 

CHESTER AND HOLYHEAD RAILWAY. 

Extract from Board Minutes of May 13, 1846. 
Resolved, — That Mr. Fairbairn .... be appointed to superintend the 
construction and erection of the Conway and Britannia bridges, in con- 
junction with Mr. Stephenson. 
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2. That Mr. Fairbairn have, with Mr. Stephenson, the appointment 
of such persons as are necessary, subject to the powers of their dismissal 
by the Directors. 

3. That Mr. Fairbairn furnish a list of the persons he requires, with 
the salaries that he proposes for all foremen or others above the class of 
workmen. 

4. That advances of money be made on Mr. Fairbairn's requisition 
and certificates, which with the accounts or vouchers are to be furnished 
monthly. 

5. That the Directors appoint a book-keeper at each spot, the Conway 
and the Menai. 

George King. 

The works connected with the Conway Bridge may be said 
now to have been fairly commenced. Plans of the workshops, 
required for the construction of the tubes, were in progress ; 
and much of the correspondence which follows necessarily 
relates to the details connected with this subject, to the ap- 
pointment of inspectors, &c, and to inquiries respecting the 
best manufacturers of the plates and other material. 

Mr. Stephenson at this time again listened to suggestions 
about chains ; every care was taken to find out persons best 
qualified for executing these costly auxiliaries ; and in the design 
of the masonry preparation was made for their application. 

My dear Sir, Manchester, June 11th, 1846. 

I am going over to Wolverhampton, Stourbridge, and probably as far 
as Colebrook-dale on Monday. On Tuesday, or not later than Wednes- 
day, I will have the pleasure of seeing you in George Street. 

As stated in my hurried note of yesterday, I will bring the drawings 
of the workshops with me, and also such information as I can obtain 
about the manufacture of the chains. I shall consult some of the most 
intelligent iron manufacturers, such as Mr. Foster, Mr. Thorneycroft and 
the Colebrook-dale Company on that subject, and will use my best en- 
deavours to have the links made without a weld, and otherwise constructed 
so as to have them fac-similes of each other. 

I find I shall require the workshops about 500 feet long, and having 

(i 
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now arranged all the drawings, specifications, tools, &c, I shall put the 
whole into the hands of a few respectable builders, in order to obtain 
tenders, and the time they will engage to deliver them complete at 
Conway and Bangor. The tools I have already ordered ; and I have also 
put the crabs in hand, so that every thing may be ready by the time the 
buildings are finished. All that I shall now require, will be half an hour's 
inspection of the drawings of the workshops, before they are placed in 
the hands of the contractors. This, I hope, may be accomplished on 
Tuesday, and by the end of next week we should be in a condition to 
enter upon the contracts. 

I am, my dear Sir, yours faithfully, 
Robert Stephenson, Esq. William Fairbairn. 

Dear Sir, Manchester, June 23rd, 1846. 

Enclosed, you have tracings of the workshops for the Conway. That 
marked 1 shows a section of the building with the wings and diagonal 
braces, which I propose to fill up with at each end. At every 45 feet, 
we shall probably require mooring-rods on each side, extending from the 
top to piles driven into the ground to prevent the wind carrying away 
the whole structure ; of this I will send you a sketch, as soon as I have 
seen the contractor on the subject. 

In the meantime, you have in 2 a tracing of the platform we shall 
require, 488 feet long, for erecting the sheds upon. All that we shall 
require you to do, will be to drive the piles, and cut them level on the 
top-side ready for running the cross balk AA, and the flooring, which I 
think the contractor for the sheds had better furnish. I shall, however, 
be glad to have your opinion on these points, as also upon the descrip- 
tion of slates it should be covered with. Boards would be lighter, but 
I apprehend slates will be fully as cheap. 

I am, yours sincerely, 

Alex. Ross, Esq., C.E. William Fairbairn. 

In following out the experiments, and adapting them to the 
form and construction of the large tubes, several weighty con- 
siderations presented themselves, with reference principally to 
the strength of the cellular top, and whether the resisting powers 
of a tube 30 feet high, and 450 feet span, woidd follow the same 
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law as that exhibited in small models of about only one-twentieth 
the size. 

If we consider the magnitude of the structure, the extent of 
the span, the immense capital embarked, and the ruinous con- 
sequences which a failure would occasion ; some idea may be 
formed of the great anxiety which these considerations entailed, 
and the necessity there existed for having always at hand a 
number of appliances, which gave promise of greater security, 
and held out prospects of success. 

These feelings will account for the suggestion, in the annexed 
letter, of placing a wooden deck over the cells to stiffen the top, 
and still further to increase its powers of resistance to compres- 
sion. The experiments on the large model-tube ultimately dis- 
sipated the fears which had been entertained, and enabled us, 
not only to dispense with the proposed wooden covering, but 
also with the double tier of cells, which, at that time, were pro- 
posed for giving increased security to the top of the tube. 

My deae Sir, Manchester, June 26th, 1846. 

I am devoting nearly the whole of my time to the bridges, as com- 
posed of frame-work, chains, &c. : I have made inquiries about the 
chains, and find that Messrs. Howard, Ravenhill and Co. have a patent, 
and are now rolling the links of suspension-chains as high as 6 cwt. each. 
This being the case, I have put myself in communication with them, and 
have arranged to visit their establishment next week, in order to inspect 
the process, and to see how far it will suit our purpose. 

I sent off two sets of tracings of the workshops to Wales, one to 
Mr. Ross for the Conway, and the other for Mr. Foster at Bangor. 
They will enable them to prepare the platforms, and have all ready for 
the erection which I have stipulated with the contractors, that 200 feet 
in length should not be put up later than the 1st of September next, 
and the remainder to be finished by the beginning of November. 

As soon as the tenders are received, I can either forward them to you 
or to the Secretary, Mr. King, as I presume the Directors will make the 
contracts. 

I had not time to explain when last we met, my reasons for having 
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the upper cells of the tubes 30 inches deep, and those below only 20 
inches ; nor yet did I explain my reasons for suggesting the timber deck, 
as shown in the last section. In the first instance, it must be borne in 
mind, that the drawing shows a section at the middle of the tube, where 
the cells are made deeper, in order to allow for the deflection ; and at the 
piers, they will be of equal depth, namely, two tiers of 20 inches each 
way. Whether would it be better to have them equal throughout, 
retaining the rise or curvature on the top to allow for deflection, or 
would a square box 30 inches deep resist more pressure than one of 
20 inches deep ? I have to put this to the proof in our further ex- 
periments at Millwall, which my son informs me will be ready to be 
commenced upon about tomorrow week. I think we shall have to delay 
our discussion on those points until these experiments are completed. 
In the interval, I shall be glad to know if you could be disengaged on 
Monday or Tucsdav, the 6th or 7th of July. One or cither of those 
days I hope to have all ready, and I should like you to be present when 
the experiments are made ; some new principle may present itself, and it 
is very advisable that you should be present to witness the results, what- 
ever they may be. 

As respects covering the top with wood, it may or may not be done. 
I expect it will not require such an addition, but it is well to be provided 
with a remedy in the event of any appearance of weakness in that part. 
Exclusive of the wooden top acting as an auxiliary to the top plates re- 
sisting a crushing force, I conceived it would be a good muffle, in con- 
junction with a thickness of vulcanized Indian-rubber below the rails, for 
deadening the canister rattling sound, which might ring the changes to 
every passing train. But of this we can talk hereafter. I am, my dear 
Sir, in hopes of seeing you next week, 

Yours always, 

Robert Stephenson, Esr/. William Fairbairn. 

During the construction of the model tube, I took especial 
care that every despatch was used, consistent with the proper 
execution of the work. It was completed and ready for expe- 
riment by the end of the first week in June, and it yielded on 
its first test, with a weight of 35 J tons as before stated. 

This tube was broken seven different times, and as often 
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repaired. After each experiment, the injured and defective parts 
were cut out, and the tube restored to its original form, with 
plates of increased strength, or otherwise, as indicated by the 
nature and appearance of the fracture, or as circumstances might 
require. 

Whilst progressing with the experiments, a question of con- 
siderable importance was frequently mooted by intelligent 
persons, as to the effect of the wind on the sides of the tube. 
Several professional gentlemen, and others conversant with 
the subject, entertained great doubts of its power to resist 
lateral strain ; and in order to allay those fears, the tube was 
laid upon its side, and submitted to the test of experiment. 
That these experiments were satisfactory, will be seen on refer- 
ring to experiment 85, in the Appendix, wherein the whole of 
the tests are carefully recorded. Mr. Hodgkinson was made 
acquainted with the result of the first experiment, as follows : — 

My dear Sir, Polygon, Manchester, July 12th, 1846. 

I should be wanting in candour, if I did not inform you that another 
experiment, upon a larger tube than any of the former, was made, at the 
request of the Directors of the Chester and Holyhead Railway Company, 



on Friday and Saturday last. That ex- 
periment appeared to be conclusive, as 
respects the strength and security of the 
bridges; and I have received instruc- 
tions from Mr. Stephenson and the Di- 
rectors to proceed immediately with the 
working drawings and execution of the 
tubes. You will, no doubt, consider 
this a premature decision, but the ques- 
tion with the Directors admitted of no 
delay, and I felt unwilling to disturb 
the experiments now in progress by any 
announcement which you might con- 
sider counter to those in your hands. On 
the contrary, it is distinctly understood *&L 
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that your experiments arc to proceed, and in such a way as you may 
deem most advisable for the further development of those laws which 
appear inseparable from the inquiry. The experiment of yesterday was 
made at Mill wall, upon a tube, as near as possible, one-sixth the dimen- 
sions of the proposed bridge, as regards the span (75 feet), height, width, 
and thickness of plates. The section in the middle was as in fig. 32, 
with six cellular tubes, as a, a, a. It broke with 35 £ tons by tearing the 
bottom plates at 20 inches from the centre of the tube. 

I shall be glad to lay the whole before you, and remain, my dear Sir, 

Yours very sincerely, 

E. Hodgkinson, Esq. William Fairbairn. 

Judging from Mr. Hodgkinson's reply to this communication, 
it appears that he had still been unable to satisfy himself, as 
to a correct formula for computing the strength of the large 
tubes ; but the result of even the first experiment on the model 
tube was so satisfactory, that it warranted active proceedings 
without his assistance. 

My dear Sir, Salford, July 12th, 1846. 

1 feel, from your present note, that the decision of the Directors is 
already come to, and therefore I do not at present see what service my 
further efforts can be of. As I have no motives but honest ones, I feel 
that it will be necessary to see Mr. Stephenson and yourself before pro- 
ceeding further : I know that the form will not be the best, but if it will 
do, it is nothing to me, except that I have been made an instrument of 
throwing away a. deal of the Company's money through a deceptive un- 
derstanding. 

I am, my dear Sir, yours most truly, 
William Fairbairn, Esq. E. Hodgkinson. 

* * * * Manchester, July 13th, 1846. 

After some gentlemen, who are interested in the last experiment, have 
seen it, you may then raise the top of the tube to its original position, 
cut out the fractured parts, put in plates a little thicker, rivet them upon 
the same principle as before, and restore the whole to its original shape. 
When this is done, we will lay it on its side, and ascertain its power to 
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resist the action of the wind by a lateral strain. In this experiment we 
shall not injure the tube, but raise it again, and subsequently suspend a 
permanent weight of 32 tons from the centre as before. You will please 
to arrange all these matters, but I would not alter its present state for 
the next fortnight. 

Yours affectionately, 
Thomas Fairbairn, Esq. William Fairbairn. 

My dear Sir, Manchester, July 13th. 1846. 

I sent a note to Mr. Hodgkinson immediately on my arrival yesterday, 
of which the enclosed is a copy. His reply this morning is, — 

" I feel, from your present note, that the decision of the Directors 
is," &c. &c. (See letter of Mr. Hodgkinson, dated Salford, July 12, 
1846.) 

From the above you will see that an appeal will be made to you, and 
I am most anxious that my old and highly-esteemed friend should 
sustain no injury either in his feelings or reputation, which I am sure no 
one can appreciate more highly than myself. I could not, however, 
allow him to repudiate what had already been done, or yet to assume 
the position as a principal, when he was simply employed as an assistant. 
I think, under these circumstances, I have not acted improperly towards 
Mr. Hodgkinson, and shall ever be glad to receive any assistance which, 
in this important matter, he may choose to render. Should he, however, 
prove obstinate and refractory, we must then depend upon our own 
resources, which I think will not fail us in case of need. 

I am, my dear Sir, faithfully yours, 

Robert Stephenson, Esq. William Fairbairn. 

After this letter, Mr. Stephenson immediately wrote to 
Mr. Hodgkinson, and endeavoured to alleviate, if not to remove, 
the irritation under which he laboured. This communication, 
written on the following day, is as follows : — 

My dear Sir, London, July 14th, 1846. 

Mr. Fairbairn has forwarded me a copy of your note to him, in reply 
to one addressed to you at my suggestion, before he left London a few 
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days ago. I much regret the view you take of the matter, but in my 
position as engineer of the Holyhead Railway Company, and upon whom 
the responsibility of the Conway bridge being completed in time for 
opening that portion of the line (rests), you must perceive the difficulty 
I labour under. The Directors are pledged to the shareholders to have 
this portion of the line open by a certain period, and 1 am bound (even 
at the risk of not having arrived at the very best mode of distributing 
the material of the tube) to proceed ; for what the consequence of delay, 
in a commercial point of view, after upwards of a million of money has 
been spent in finishing the works, not simply the interest, but the loss 
of income and these together, you will at once see, must become a very 
serious consideration both to the Directors and shareholders. Let me, 
therefore, beg of you to continue the investigation you have already 
begun, and I hope progressed with so far as to throw additional light 
upon the subject, and of which we can avail ourselves in the construction 
of the Britannia bridge. I hope to sec you in Manchester in a few days : 
in the mean time, believe me, 

Yours faithfully, 

Eaton Hodgkinson, Esq., Manchester. Robert Stephenson. 

Whilst the model tube was being repaired, after the first ex- 
periment, a correspondence of some interest took place, as to the 
surest and best means of moving and raising the tubes on to 
the piers. The following excellent suggestion was originally 
entertained by Mr. Stephenson : he proposed to erect suspen- 
sion chains of a strength equal to the weight of the tubes, and 
from these chains to suspend a platform supporting a railway, 
over which the tubes should be drawn across the span to their 
final position. The more easily to accomplish this, it was pro- 
posed that the tubes should be built on platforms, at the re- 
quired height, on each side of the Straits ; and from these 
platforms, they were to be transferred or carried by wheels 
rolling along the rails, over the platform of the chain-bridge, to 
their resting-place upon the piers. 

To this plan there appeared to be four objections : — 1st, 
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the depth of the tube (upwards of 30 feet) with its centre of 
gravity raised to a dangerous height ; 2nd, the enormous weight 
required to be moved ; 3rd, the danger of an oscillating motion 
of the suspension chains during the passage of the tube across 
the bridge ; and lastly, the cost. 

For the first of these objections, Mr. Stephenson provided a 
remedy by securing a sufficient width upon the rails ; and for 
the third, he proposed the very ingenious expedient of having 
always the same weight upon the chains. 

For example, supposing the tube to be 480 feet long and its 
weight 1500 tons, it was proposed to cover the suspended 
platform with loaded waggons of the same weight as the tube, 
and by one and the same process of haulage, to draw the same 
quantity of weight off the chains as would be drawn upon them 
by the forward motion of the tube. By this process the chains 
would have been kept in a uniform state of tension, and in every 
position and portion of the journey would have had the same 
load to sustain. 

This was a clever, well-devised scheme, but rather hazardous 
in its execution, and attended with great expense, as I believe I 
am within bounds when I state, that the cost of such a catenary 
would not have been less than £150,000. Under all the circum- 
stances, the plan of floating the tube to its position between 
the piers, and then raising it to its seat (as described in the 
following letter, July 15th), appeared to be the most eligible. 

It will be noticed, that in order thus to launch the tube into 
the sea and to float it, both ends must have been closed, and all 
the parts made water-tight. Even then it would have required 
a considerable quantity of ballast, distributed over the bottom, to 
keep it vertical, and to retain it in that position until it was 
safely lauded on the top of the hydraulic rams, by which it was 
proposed to raise it to its seat, and which are shown upon the 
piers, as prepared at A, A (fig. 33). But all these suggestions 
(in which I had the able assistance of Mr. Clarke) gave way to 
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others of a more simple and effective character, as described in 
the succeeding letters. 

My dear Sir, Manchester, July 15th, 1846. 

After a careful and deliberate consultation with Mr. Clarke, we have 
come to a decision respecting the proportions and distribution of material 
in the tube. We have computed it to carry a dead weight in the centre 
of 2000 tons, or 4000 equally distributed over the bottom. Now this 
gives us a large margin for any contingency, and provided you agree 
with us, I would at once dispense with the chains, wheels and platform, 
and raise the tube into its place by a totally different process. The plan 
I have to suggest is this : to erect the tube upon the beach ; close up 
the ends, launch it into the stream, and let it float with the tide alongside 
the piers of the bridge. 

Having secured it in this position, float it into the two shelves of ma- 
sonry, left open on purpose, as per sketch : 



Fig. 33. 




The two shelves A, A to be built a few feet above low water-mark, and 
upon each of them to be fixed two hydraulic cylinders. The tube would 
be floated at high water on to the top of the rams, and after the tide 
lowers the tube might be pumped up in an hour, say 10 feet, ready to 
receive the stonework to be built under. This being accomplished, the 
pumps are raised, and another 10 feet are made at each end until the 
whole height is attained. 

A 8 this can easily be done, and as we are satisfied we can do better 
without the chains than with them, either as a temporary or permanent 
attachment, I would suggest that you give the subject your serious 
consideration ; ns, in case we can accomplish this, a saving of time 
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and one-half the cost of the bridge may be obtained. Besides the great 
amount of saving which would be effected to the shareholders, we are 
not deprived of the use of the chains, as, in case wc should want them 
(which however I am satisfied we never shall), they can be attached after- 
wards, and probably better than before. I am looking for you here on 
Friday ; and come, as before, direct to the Polygon. If Mr. Hodgkinson 
declines completing the experiments, which I hope for his own sake he 
will not do, I will continue them, and complete the whole to the best of 
my ability. 

I am, my dear Sir, faithfully yours, 
Robert Stephenson, Esq. William Fairbaibn. 

My dear Sib, London, July 17th. 1846. 

I have had a note in reply to mine addressed to Mr. Hodgkinson, 
saying that I had put the thing in a different light. He adds, however, 
that the tubes he applied for had not been made, except two, and that 
when he is put in possession of them, he will continue the experiments 
he has undertaken, and he does not doubt being able to suggest an im- 
proved form of tube. 

If you can accelerate the construction of the tubes Mr. H. requires I 
would do so immediately, in order to allay the irritation which he seems 
labouring under, I admit without sufficient cause ; but let us try to keep 
matters square. I am fully aware that this is your intention and wish, 
I will not therefore Bay more on the subject. I would have been in 
Manchester ere this, but I have been unwell. * * * * 

Yours faithfully, 

William Fairbairn, Esq. Robert Stephenson. 

Every day strengthened my dislike to the chains, and I never 
ceased to urge on Mr. Stephenson the serious waste of money, 
and absolute insecurity which their application would occasion. 

Acting upon this conviction, the following letter was written, 
detailing the improved mode of floating and raising the tubes. 
The plan, herein recommended, was ultimately adopted, with 
certain modifications, in the position of the platform and the 
hydraulic pumps. 
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My dear Sir, Manchester, July 18th, 184G. 

********** 

I am quite aware of your desire to save as much of the Company's 
money as possible, and feeling assured of your willing cooperation in 
every sound and feasible scheme, I addressed a letter to you at New- 
castle, some days since, roughly detailing the methods I proposed for 
raising the tubes. Since then I have gone more fully into the subject, 
and what I now wish you to consider is, — 

First, to erect the workshops upon the beach, where a basin or excava- 
tion could be made to admit a number of barges, on which the tube 
should be constructed and put together. The entrance to the basin to 
be about 80 or 90 feet wide, with an embankemnt or coffer-dam across, 
so as to admit the tide after the tube is finished, and allow a passage 
for the barges, with the tube upon them broadside on, out of the basin 
into the tide-way as in sketch. 




The raft of barges being once afloat would be towed down to the side 
of the bridge, and quietly floated into a shelf prepared on each of the 
piers on both sides to receive it. As the tide recedes the tube will remain 
suspended, and the barges may be removed from under it, in the manner 
shown in sketch below at A. 

The tube having been lowered on to the shelf, formed as described 
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above, two hydraulic ranis, a, a on each side, are then put in motion 
by pumps, and the tube raised to a height of, say 10 feet. 




After attaining this height, the masonry is built-in solid below to the 
bottom of the tube, which is thus supported till the water-cylinders are 
raised, when the same process is repeated until the desired height is 
attained. The tubes once raised to their permanent elevation, and pro- 
perly tied with braces, it will then be time to consider how far chains 
are desirable. Should they be absolutely required, they can easily be 
attached after the tube is in its place ; and should they not be wanted, 
there is then a clear saving of nearly .£200,000 to the shareholders. 
This is a consideration of deep importance, and, conscious of your liberal 
views in matters of this kind, I am most anxious you should give the 
subject your deliberate consideration. Let us have your opinion and 
advice as soon as possible. 

To get rid of the chains will be a desideratum ; and I have made the 
tube of such strength, and intend putting it together upon such a prin- 
ciple, as will ensure its carrying a dead weight, equally distributed over 
its bottom surface, of 4000 tons. With a bridge of such powers, what 
have we to fear ? and why, in the name of truth and in the face of conclu- 
sive facts, should we hesitate to adopt measures, calculated not only to esta- 
blish the principle as a triumph of art, but what is of infinitely more im- 
portance to the shareholders, a saving of a large sum of money, nearly 
equal to half the cost of the bridge ? I have been ably assisted by 
Mr. Clarke in all these contrivances, but in a matter of such importance 
we must have your sanction and support. 

I am, my dear Sir, always faithfully yours, 
Robert Stephenson, Esq. William Fairbairx. 
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24 Great George Street, Westminster, 
My dear Sir, July 20th, 1846. 

I should be delighted to get away, but there are two or three Boards 
of Directors threaten me with actions for damages, if I absent myself 
from London now that they have got their Committees in the Lords 
appointed. 

I received your letter from Newcastle, and have turned over your pro- 
posal for another mode of erection, but the same plan was discussed at 
some length by myself and Mr. Ross for the Conway bridge. I proposed 
three pontoons upon which to place the tube, and then to float it into its 
place, exactly as proposed in your letter. 

After much consideration, I felt that, although practicable, the risk of 
accident was so great, and the consequence of any miscarriage so serious, 
that I abandoned it, and resorted to the chains. The tidal current both 
at the Conway and at the Menai Straits is very rapid, and would render 
the management of such a mass as a tube and pontoons extremely diffi- 
cult and precarious. 

Under these impressions, I was led to adhere to the safest method 
notwithstanding the expense. In such an undertaking, I do not feel 
justified in running the least risk ; but if I can see my way clearly, I shall 
not hesitate to modify my present views. 

The objection which first seemed to be in the plan of raising the tube 
simultaneously with the masonry, was the delay which would take place 
with the masonry ; because it is evident that we must stop proceedings 
at once, until the tubes are all completely finished. The tubes in this 
case would no doubt be useful auxiliaries for raising the stonework, but 
they, on the other hand, would much embarrass the process of setting. 
These however are not objections to the principle, and if safety can be 
attained, ought not to weigh at all. Now as to getting down to Man- 
chester this week, I am afraid it is wholly impracticable ; for I have three 
bills in the Lords, which I did not expect to come on so soon, and I dare 
not leave in spite of the Doctor, who is insisting upon my leaving town 
for some days, in order to get some quietness. 

If therefore you and Mr. Clarke deem it essential to sec me, I am 
under the necessity of asking you to come to town. 

Yours sincerely, 

William Fairbairn, Esq., Manchester. Robert Stephenson. 
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When two persons are engaged in an investigation, having 
the same object in view, it not unfrequently happens that they 
will simultaneously, and independently of each other, arrive at 
the same general conception. It appears from the preceding 
letter, that this was the case in reference to the plan of float- 
ing the Conway tube. When I communicated this plan to 
Mr. Stephenson, in my letter of the 18th of July, it was per- 
fectly novel to my mind ; but it appears that Mr. Stephenson 
had previously discussed the merits of the scheme, and had 
abandoned it, in consequence of the apparently greater security 
ensured by the plan of a loaded platform suspended by chains. 
The ulterior use of chains, no doubt, gave Mr. Stephenson a 
leaning to this latter plan ; for it must be observed that, even 
at this advanced period, the plan of using chains as an auxiliary 
means of support, formed a leading idea of the structure in his 
mind. 

The cellular form of the top of the Conway and Menai tubes 
constitutes one of the most remarkable features of the struc- 
ture*. My earlier letters to Mr. Stephenson give a historical 
view of the series of inductions which led to this important con- 
ception. An unpleasant dispute, however, arose, at this time, 
with Mr. Hodgkinson, who asserted that he had suggested this 
form of structure. Now, fortunately for the cause of truth, 
Mr. Ross and Mr. Graham were present at the moment (Sep- 
tember the 19th, 1844) when I first drew attention to the form 
of the intended model tube, and gave directions for the prepa- 
ration of those with the corrugated tops (see figs. 9 and 13), 
and explained them to Mr. Hodgkinson. Moreover, the ellip- 
tical tubes with a single cell on the top, were made and experi- 

* Thus cellular form of structure is strikingly exemplified in the formation 
of the bones of animals, where great strength and lightness are combined. 
It ulso deserves notice, that Professor Moaeley, in his excellent work on 
Engineering, page 557, seems to have entertained a similar idea in reference 
to the distribution of the material in wooden beams. 
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mented upon during Mr. llodgkinson's first visit, and this 
clearly shows that the weakness indicated in the earlier experi- 
ments had induced me to look to a cellular structure, as that 
most likely to give increased powers of resistance. Mr. Hodg- 
kinson was invited to Millwall for the express purpose of ascer- 
taining the nature of the experiments which had been made, as 
well as of those which were in progress and under considera- 
tion, with the view of deducing some general formula*. That 
form of tube, with the corrugated top cspeciaUy, was sketched 
out for him, and also another form, recommended as preferable, 
with a series of cylindrical tubes or pipes, as given in the 
sketch*, and of which Mr. Hodgkinson seemed to approve. 

The letters from Mr. Ross and Mr. Graham, inserted in the 
Appendix, however, speak for themselves, and fully prove the 
groundlessness of the claim set up by Mr. Hodgkinson. 

Mr. Stephenson was a good deal harassed about this time. 
A long parliamentary campaign, and the death of a near rela- 
tive, rendered it advisable that he should have change of air 
and relaxation. He shortly afterwards left for the continent, 
and during his absence preparations were made to let the work 
in forming the tubes, and to erect the platforms, &c. for their 
construction. 

My dear Sir, Menai Straits, August 14th, 1846. 

Now that you have determined upon leaving us for some weeks, 1 am 
most anxious that everything should be settled before your departure. 
For this purpose I would beg leave to suggest, that you spend part of 
Saturday, and the whole of Sunday the 22nd with me at Manchester, 
there to examine the working drawings preparatory to letting the con- 
struction of the tubes before your departure. 

A special Board might be called for that purpose, and in case 
Mr. Hodgkinson is not sufficiently advanced with his experiments, we 
could let them subject to such alterations and improvements as these 
experiments may ultimately render necessary and expedient. 



* See fig. 10, p. 17. 
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If you agree with me in these views, I shall at once proceed to the 
completion of the finished drawings, send out the circulars, and have 
everything settled before you leave. I am sure all this should be done, 
and I am most desirous, after you are gone, that you should have nothing 
on your mind to disturb the comfort and harmony of your enjoyment 
abroad. It is possible I may have to beg off for a few weeks after all 
this business is in train, as I want a little respite from other duties be- 
sides those of the bridges, in order to recruit an otherwise good constitu- 
tion which received a severe shock two years since ; but of this I will 
talk to you by and by. It shall not however interfere with the duties 
I owe to this important business, nor yet shall it lessen the comforts of 
your projected tour. 

Captain Moorson informs me that it will be absolutely necessary to 
have you down here before your departure, as there are several persons 
you will require to see ; and assuming this to be the case, it might pro- 
bably suit your purpose (after the decisions are come to at Manchester) 
to proceed forward here, and finish all off at once. I will join you if 
necessary, or remain at home, as the case may be. At all events, I will 
meet you again in London, first to repeat the experiments on the model- 
tube, and crush the top, and afterwards to attend the Board and let the 
tubes. Tell me if this arrangement will suit, and believe me, 

Yours faithfully, 

Robert Stephenson, Esq. William Fairbairn. 

The following communication, August 15th, will explain the 
methods adopted for the construction of the stages or platforms 
on which the tubes were to be erected. At this time it was 
intended that the different contractors should construct and 
rivet the tubes in sections at their own premises ; and that 
those parts should then be transported to the Straits and put 
together, and reconstructed on the stages prepared for that 
purpose, as shown in the following sketches (figs. 3G and 37). 

This system of operation was afterwards modified, with the 
consent of the Contractors, and the works were proceeded 
with as nearly as possible to the respective sites of the bridges. 
A platform was afterwards erected for each of the large tubes, 
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with preparations for placing the pontoons under them, when 
ready for floating, as represented in fig. 37. 

My dear Sir, Menai Straits. August 15th, 1846. 

I am not only deprived of the benefit of your presence and assistance, 
but both Mr. Foster and Mr. Ross arc from home, and out of the way, 
consequently Mr. Clarke and myself have the whole thing to ourselves. 
I have seen Captain Moorson this morning, and after a survey of the 
Straits last night, I think we shall finally decide as to the site for the 
erection and construction of the tubes. To the attainment of these ob- 
jects, there arc two methods which present themselves ; the first of which 
is, to erect two of the tubes simultaneously alongside of each other, parallel 
to the beach ; and the other to erect them simultaneously in a line upon 
a staked platform at some point between high and low water-mark. In 
the first arrangement, it would be necessary to have the workshops a fix- 
ture, 70 to 80 feet long, and to move the tube forward as it is put together 
out of the way, or, what is deemed preferable, to keep both tubes in a 
line, and move the workshops along the platform, as in the sketch. 

In this case it would be desirable to have two moveable workshops 
with a crane to each, as shown in the side view and section at A A (fig. 36). 
These to be made as light as possible, and to be roofed with thin sheet iron, 
as a cover for the men to work under at any particular part of the tube. 

These cranes might also be used for discharging the cargo of riveted 
plates as they come from the contractors, by forming a basin or wet dock 
at B, for the reception of the vessel at each end of the tubes. I have 
consulted with Mr. Foster and Mr. Clarke on this matter, and all parties 
being unanimous in their opinion as regards the efficiency of this mode 
of construction, we now only wait for your sanction in order to commence 
forthwith. 

It is probable we may have to raise a rough framing along each side 
of the tubes, and move only the cover and top-part of the workshop with 
its attendant crab-hoist, which I apprehend will be preferable and less 
subject to accident from the wind. 

Mr. Foster has just made his appearance, and having in conjunction 
with Captain Moorson made another survey of the Straits, to the south 
of the Britannia rock, we have determined upon fixing the platform 
alongside the margin between high and low water-mark, at a point on 
the east side, about 400 yards from the bridge. 
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In consequence of this determination, I have written to Messrs. Pau- 
ling to stop further proceedings, and requested them to make out a 
statement of the expenses they have already incurred in the preparations 
for the workshops : as soon as that document is received, I shall then 
be prepared to offer them another contract upon the arrangement I have 
now proposed. I trust all these proceedings will be satisfactory. It is 
important that no further time should be lost, and deeming it necessary 
to save yours as much as possible, I have come to these conclusions, 
which, if found correct, you will please to sanction by a note to Man- 
chester, where I shall be after Saturday next. 

I am, my dear Sir, yours faithfully, 
Robert Stephenson, Esq. William Fairrairn 




My dear Sir, Newcastle-on-Tyne. August 18th. lS4o\ 

I have made my arrangements to be in London next Saturday with a 
view of closing my business there for a month or five weeks. On Satur- 
day evening I shall endeavour to leave by the mail for Manchester, 
in order that I may spend Monday with you to settle matters as to 
Conway. I am very much obliged for your attention to the arrange- 
ments at the Straits in my absence. I quite concur in all you have 
done, and hope you have put the shops, &c. in train. If you be in 
London on Saturday, I hope you will give me a call. 

Yours sincerely, 

William Fairbairn, Esq., Engineer, Robert Stefhenson. 

Manchester. 

ii 2 
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Shortly after the receipt of this letter, Mr. Stephenson left 
for the Continent, where he remained for six weeks. During 
that time preparations were in progress for the construction of 
the tubes and the wooden platforms at the Conway as well as 
the Mcnai Straits ; and the different sites having been deter- 
mined upon, no time was lost in commencing operations for 
carrying these objects into effect. Designs for the workshops 
were also prepared, and in four months from this time, the whole 
of the Carnarvon shore (extending from the site of the bridge to 
a distance of nearly a mile to the south) was covered with an 
active population of brick-makers, masons, carpenters, &c. 

On the opposite shore the same activity prevailed, but 
upon a smaller scale, as the only works carried forward there 
were the abutments and piers for the support of the tubes on 
that side of the Straits. The manufacture of the tubes was 
confined to the eastern bank. Contrasting the beauty of tbe 
landscape and the murmurs of the waters, with the heating of 
rivets and the ringing of hammers, a highly interesting scene 
was presented to the view of the spectator. While the prepa- 
rations for the scaffolding, &c. were going rapidly forward, the 
experiments at Millwall were not neglected. The tube had 
been repaired on two different occasions, and after having been 
crippled for want of stiffness on the sides, it was again restored 
and the experiments proceeded with as before. Immediately 
on Mr. Stephenson's return, I acquainted him with the results 
of the experiments, which had been made during his absence, 
in the following letter. 

My dear Sir, Manchester, September 27th, 1846. 

It was only yesterday that I heard of your return, I hope in good 
health and spirits. Mr. Clarke will inform you of the progress we have 
made with the various details of the tubes, and you will receive from him 
the working drawings, and, by this post, the specifications requisite to 
guide the parties in their tenders, which must be delivered at the office, 
Moorgate Street, on or before the 6th instant. I believe the drawings 
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and specifications are all correct ; but you will perhaps take the trouble 
of looking them over along with Mr. Clarke, and inform me how far 
they meet your approval. 

In a former letter you will recollect the promise I made to give you 
an account of the last experiment made on the model-tube, at Millwall, 
on the 11th. Immediately after the experiment on the 31st of July, 
when the end of the tube gave way by twisting over with a weight of 
94,710 lbs., or 42 3 tons, the model was again straightened, and the 
cause of the failure being a want of stiffness in the sides, those parts 
were repaired by the introduction of vertical pieces of l£-inch angle iron, 
riveted at distances of 2 feet internally on each 
side. This was done, not for the purpose of in- 
creasing the strength of the sides, but to retain 
them in shape. An iron cross (as at A in the ad- 
joining sketch) was also introduced at each end to 
keep the tube in its vertical position, in the same 
way aa the large ' tube will be supported by the 
masonry of the towers at each end. Having re- 
stored the tube in this manner, we found its pro- 
portions as under : — 

Area of the top 24 024 inches. 

Area of the sides 9 - 000 inches. 

Area of the bottom 12 800 inches. 

Weight of the tube . . • . . . 5*15 tons. 
On the 22nd of August, the tube was loaded with 77,527 lbs., which 
was left suspended for 19 hours, when the deflection increased from 
3-25 to 3-5 inches. Part of this weight was then removed, and about 
20 tons left suspended, from the 22nd of August to the 10th of Sep- 
tember, when the deflections were again taken, and found to have 
increased only 0*25 of an inch. These appearances were highly satis- 
factory, and exceedingly interesting, as exhibiting a state of permanency 
in the resisting powers of the tube, evidently showing that all the parts 
were coming into play, and that in equilibrium with the load, upon the 
same principle as shown in my former experiments as to the effects of 
time on cast-iron bars. These are important facts, so far as they show 
a state of permanency in the resisting forces ; and that more particularly 
when the molecules of the material have taken their respective positions 
to resist the destructive tendency of the load. Under such circum- 
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stances, the tube would carry (in the absence of a disturbing cause) the 
load ud infinitum. 

After all the parts of the tube under strain were brought to bear, 
the experiment was resumed on the 10th instant, when the load was 
progressively increased from 77,527 lbs. to 126,138 lbs. or 56*3 tons, 
when it broke, by tearing the bottom asunder through the solid plates. 

Now, if we compare the above results with the first experiment, we 
shall tind, that by the simple addition of 5 cwt. more material, the bear- 
ing powers of the tube were raised from 35 1 to 56] tons ; and even with 
this latter weight, the cellular top is yet too strong for the bottom, and 
1 have no doubt, if the next experiment comes up to my expectation, 
that the previous experiments, as respects the ratio of 5 to 3, of the top 
to the bottom, will be fully confirmed. Assuming however the present 
to be the maximum, we should then have for the large tube the follow- 
ing results : — 

Taking the area of the bottom of the model tube at 12*8 inches, the 
breaking weight 56*3 tons, depth 54 inches, and the distance between 
the supports 75 feet; we have (neglecting the weight of the tube), by 
Mr. Hodgkinson's formula, supposing the tube to be cast-iron, 

26x12-8. x 51 1Afl . 

—■Ddb— = 199j ' 

or say 20 tons. Now, the same area for the bottom, when composed of 
plate iron, carried 56 3 tons. Hence 

56-3x20 

as the new constant for computing the strength of tubes of the same con- 
st ruction as the model. Taking therefore the new constant, we have for a 
tube six times the size in every respect, and six times the thickness of 
plates, or 150 feet span, 27 feet deep, and 460 8 inches area at the bottom, 

73x4008x324 onio 

5400 =2018 ton,, 

the breaking weight, exclusive of the weight of the tube itself. 

Let us now compare these results with Professor Airy's theory, that 
the strengths are as the squares, and the weights as the cubes ; then we 
have hall* the weight of the tube added to the breaking weight, and this 
sum multiplied by the square of 6, or 

+56-;^ x 36 = 21 10 
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tons as the breaking weight, including its own weight. Again, 

G 3 x515 = 1112-4 
tons as the weight of the tube. If therefore 2119 tons be the maxi- 
mum load that the tube will bear, and 1112 tons the weight of the 
tube itself, it then follows that 2119—556=1563 tons, is the load the 
tube will carry exclusive of its own weight ; or, by the formula when the 
weight of the tube is added to the breaking weight, the constant will in 
round numbers be from 73 to 80. Hence 
80x460x324 



5400 



- 556 = 2208 —556=1652 tons* 



* Let W = the total breaking weight of the experimental tube, w = the 

half weight of the tube, and L = the weight of the breaking load ; then 

W=L + ic. Substituting this value of W in equation (1 .) page 68, we have 

t * 
Lj-f-IP j— (*•) 

,. C='-<^> (2.) 

ad 

Taking /=75x 12. a=12 8, d=54, L=563, and w= =2 575, as de- 

termined by the foregoing experiment, we find 

7^12(56 : 3 + 2-575) 
128x54 

which is the value of the constant. Substituting this in equation ( 1 .), we find 

t _ 76'66a,rf, .„ s 
L,= — -- — — —to, tons («5.) 

Taking C=80, then we have 

L,= ?^i-ip,tons (4.) 

which is the general expression for the breaking load in tons, of any tube 
similar in form to the one from which the constant C has been determined. 

Taking /,=462, rf,=31, a,=460, and «?,= 1^52 =600, then by formula (4.) 

L 80x460x31 _ 600=1869ton9 , 
462 

■ 

which is the result obtained in the letter. 

When the large tube is in all respects similar to the experimental one, we can 
determine w, in terms of w, thus we have, from the property of similar solids, 
w : w t : : P : 

.'. w ( = . ip tons (5.) 

The expressions (4.) and (5.) are, substantially, the formulae by which I have 
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the breaking weight (which is rather a higher value than the one given 

above). Assuming that this is correct, which I am persuaded is not far 

from the mark, we should then have, for one of the Britannia tubes, 

462 feet span, 31 feet deep, and 460 inches area in the bottom, 

80 x 460 x 372 

r . n =2469 tons; 

5o-44 

and supposing the tube to weigh 1200 tons, we should have for the 
breaking weight 2469—600=1869 tons, the load it would carry in the 
middle, exclusive of its own weight. If it therefore carries 1869 tons in 
the middle, exclusive of its own weight, and the greatest load that can 

made all my calculations. Taking 

i=75, te=.^i?tons, /,=6x 75=450, c/,=6x?*=27, and a,=6'x 12-8 
* 1 J 

=460 8, we have from equation (5.) 

/450V 5' 15 

«'= i-jjr ) x — — =556 tons; and from equation (3.) 

r 76-65x460-8x27 

L = —556= loO.i tons. 

4j0 

Taking the value of the constant C=80, we should find from formula (4), 
L,= 1656 tons, as determined in the letter. 

It is desirable that we should have a formula containing, in one expression, 
the essential data of the problem. 

Assuming W= 

• W — a ' d > C 

• - v> / t — » 

hence by division we have 

^-M,' (6.) 



W adl, 

But since the solids are supposed to be similar, we have 

a : a, : : P : If, 
and d : d, ::/:/,, 

.-. ad : a t d, : : I 3 : / ( \ 

" ~a7~T 

substituting in equation (6.), 

_Ll— _l . _ — j_, 

w i* i, r 

.'. W,= ^.W (7.) 
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be put upon it be 1 ton in every lineal foot, it is evident that the load 
will be in the ratio of the strength as 462 : 3738, or as 1 to 8. It is true 
that the tube must always be subject to a permanent load of half its own 
weight and the permanent way, which may equal 650 tons; but this 
taken from 2469 tons still leaves 1819 tons, or 3638 tons distributed 
equally over the surface of the lower part of the tube, which is eight 
times the greatest load that ever can be brought upon it. 

I have gone further into the investigation than I at first intended, but 
I feel anxious to put you in possession of all these facts, and I shall be 
glad if your conclusions harmonize with those I have given above. Should 
they differ, I should be glad to know wherein that difference consists, and 
I shall be most happy to receive from the facts deductions more conclu- 
sive than my own. 

The meeting of the British Association, at Southampton*, appeared a 
fitting opportunity for ascertaining the opinions of the different " savans" 

Substituting L+w for W, and I^+w, for W,, we have 

L,+u>,= £(L+uO, 

•'• £ 
but by equation (5.) we have 

=0J|l- 'iZ/ • w}tons, . . . . (8.) 

which expresses the breaking load of a tube I, feet long, and in all respects 
similar to an experimental tube, whose length is / feet, weight to tons, and 
breaking load L tons. This formula is convenient for calculation. 

Taking 1=75, L=56 3, w= 521, and /,=450, we have 

L( =(^)'{ 56 -3-^x5± 5 } = U63to M . 

which is the same result as that obtained from formula (3.). 

* Some time previous to the meeting, Mr. Hodgkinson, in order to enforce 
his claims relative to the cellular structure of the top of the tubes, intimated 
his intention of making these claims public ; this determination led to the 
discussion which took place at the meeting of the British Association. 
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as to the results of our experiments ; conceiving that in case we did not 
receive assistance in the inquiry, we should at all events hear the ob- 
jections which different men with different minds might urge against 
them. These objections were not so numerous as I expected ; and re- 
verting to the animated and interesting discussion which took place, I 
should draw the conclusion, that the opinions of theoretical men of sci- 
ence, as well as the public at large, are in our favour. 

Before coming to a decision as to giving the meeting a short abstract 
of results, I sent a note to Mr. Hodgkinson, intimating my intention, 
and offering him the opportunity to make any statement he chose, rather 
than forestall him in a position to which I had no doubt he would claim 
a precedence. To that note I received no reply ; but immediately after I 
had given an account of the results obtained at MillwaU, he read a paper 
claiming the whole merit to himself, and that everything was done at his 
suggestion. 

********** 
Even now it is in vain for me to tell my friend that I have undeniable 
proofs of the cellular top having been talked of and decided upon before 
he ever saw the experiments. He believes nothing, and will listen to 
nothing; I must therefore leave it to himself, as I have no doubt you 
and others will do me justice in this and every other claim to which I 
am justly entitled. 

I am, my dear Sir, faithfully yours, 
Robert Stephenson, Esq. William Fairbairn. 

The experiments, detailed in the preceding letter, are pro- 
bably amongst the most interesting of the whole series. The 
letter explains the high state of perfection to which the experi- 
ments had been carried, as regards the properties of wrought 
iron tubes, and by calculations, based upon these experiments, 
fully demonstrates that the maximum or ultimate strength of 
the tube proposed, for the construction of the Menai Bridge, is 
far more than sufficient to carry the greatest load which can 
ever be placed upon it, without the aid of auxiliary chains. 
Moreover, a higher value was derived for the constant in my 
formula for the strength of tubes, than had been assigned 
by the previous experiments. Although this formula did not 
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entirely agree with Mr. Stephenson's, yet it has been found 
sufficiently accurate for every practical purpose, and is now 
much in use for computing the strength of wrought iron hollow 
tubular girders. 

The other parts of the letter have reference to the meeting of 
the British Association for the Advancement of Science, held at 
Southampton, at which a brief statement of the rcsidts of the 
experiments was given. 

The next two letters are explanatory of the misunderstanding 
which continued to exist between Mr. Hodgkinson and myself, 
and the debate which ensued in the Mechanical Section of the 
British Association at Southampton. The discussion was much 
to be regretted for several reasons, which however have no par- 
ticular interest in relation to the present subject of inquiry. 

My dear Sir, Shrewsbury, October 7th, 1846. 

Although I have not replied to your letters I have attentively perused 
them, and shall be prepared to discuss the calculations when we meet. 
Your notion of the formula, as applicable to tubes, docs not quite tally 
with mine. 

I conclude you intend being in town on Saturday, as I understand the 
tube will be ready for another trial at Millwall. 

I hear an unsatisfactory account of the exhibition at Southampton on 
all sides ; indeed when I first heard of it I was both surprised and dis- 
appointed ; for I felt that cither the Board or myself should have been 
consulted on a matter in which the interests of a large proprietary arc 
concerned. As the question now stands, a doubt is thrown over the 
whole thing by what fell from Mr. Hodgkinson, which I deeply regret ; 
but on this subject I will talk to you when we meet. 

On Saturday morning I shall be engaged, but in the afternoon I will 
endeavour to see you at Millwall, and if I do not, pray arrange that we 
may meet somewhere in the evening. I wrote to Mr. II. by this post, 
expressing a wish that he may be at Millwall on Saturday, which I trust 
will be convenient to you and him. 

Yours faithfully, 

//'. Fairhairn, Esq. Robert Stephenson. 



108 



CORRESPONDENCE. 



My dear Sir, Manchester, October 9th, 1846. 

I believe you are right, and I stand chargeable with precipitancy in 
having allowed the subject of the experiments to come at all before the 
sections at Southampton. My object however was threefold : first, to 
allay all doubts about the undertaking, by recording the many satisfac- 
tory experiments on the model tube ; secondly, to obtain some further 
theoretical knowledge on a subject of such importance from the leading 
men present at the meeting ; and lastly, to put an end to the unpleasant 
position in which I have all along been placed with Mr. Hodgkinson. 

Again, I was strongly urged by several parties to bring it forward, and 
I mentioned the subject to one of the Directors : your absence prevented 
the possibility of consultation, and was the sole cause of my venturing 
upon such a step. 

It is however now over, and I hope without any injurious effect. We 
must be more careful in future, and being in a great measure inexpe- 
rienced in railway matters, nothing shall take place on my part without 
your privacy and consent. 

As respects the misunderstanding between Mr. Hodgkinson and my- 
self, that is now all settled, and I shall cheerfully wait the result of his 
experiments, and make any alterations in the form or construction of the 
top, as the facts may determine. 

I must not however disguise from you the great expense which these 
experiments, as well as my own, will entail upon the Company, and I am 
most anxious, as soon as you are satisfied and we see our way clearly, to 
put a stop to them. I intend the one now forthcoming at Mill wall (if 
satisfactory) to be the last, and I hope we may also be able to terminate 
those here upon the same principle. 

So far as regards myself, I am perfectly satisfied ; and exclusive of all 
theoretical inquiry, I have no hesitation, from the experimental facts be- 
fore us, to give an unqualified assurance that the work can be done at a 
moderate expense, and that successfully. If you concur with me in this 
opinion, I will set my shoulder to the wheel, complete the work, and 
then ask the opinion of the mathematicians after the whole is finished 
and at work. The present discussions on the subject in the different 
journals is mere moonshine. / will stick to the facts before the figures ; 
and although I am far from despising theoretical knowledge, I would 
nevertheless infinitely prefer solid facts, and my own judgement in rea- 
soning from such data, for the construction and consummation of such a 
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work. All along I have unreservedly spoken my mind, and put you in 
possession of every circumstance connected with this inquiry. 

All these facts have now so firmly established my opinion of the prac- 
ticability of this undertaking, that in case I stood alone, with only an 
occasional consultation in George Street, / could build the bridge. 

The tube will not be ready before Tuesday or Wednesday next. I 
believe it rained incessantly in London last week, which has in a great 
measure retarded the progress of the work. I am however writing this 
evening to request that they will, without fail, be ready for us on Tues- 
day morning, when I shall call upon you, and I hope that you will keep 
yourself disengaged for the purpose. 

I am, my dear Sir, always faithfully yours, 

Robert Stephenson, Esq. William Fairbairn. 

P.S. I will bring Mr. Hodgkinson with me. 

It appears from the following letter, that Mr. Stephenson had 
the subject of the experiments and the proposed construction of 
the tubes imder consideration. 

In this communication he obviously clings, with considerable 
tenacity, to the notion of bringing the upper side of the tube 
into a state of tension. This was however an exceedingly 
difficult problem, which, however, we attempted to solve in 
experiment 18*. In this experiment it became evident, that 
the tube, owing to its rigidity and the peculiar nature of the 
strain, was resolved into a simple rigid girder, resisting severe 
transverse strain in the usual way, viz. by extension on the 
lower, and compression on the upper side. Every previous 
and subsequent experiment gave evidence of these facts; and 
thus every attempt to meet the views of Mr. Stephenson in this 
respect proved abortive. 

These facts having been clearly established, the advantages 
(whatever they might be) of bringing the top of the girder into 
a state of tension were with common consent abandoned ; and 
in making out the calculations, the tubes were taken as a coin- 

* See Appendix. 
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mon girder or beam, and that without reference to the attain- 
ment of tension on the upper side caused by the deflection of 
the tubes over the piers. 

The top and bottom sides of the tubes for the Britannia 
Bridge were intended to be parallel ; but on further considera- 
tion, they were altered to their present form, with a rise or camber 
of 7 feet on the centre pier, and tapering with a slight curvature 
from a depth of 30 feet in the middle to 23 feet at each end*. 

It will be observed, that the square cells, in conjunction with 
each other, as exhibited in the model tube, gave indications of 
great strength : when treated separately as pillars they were 
weak, and according to Mr. Hodgkinson's experiments the 
cylindrical forms were unquestionably superior ; but taking the 
square cells in conjunction, — as represented in the model, and 
in the large tubes themselves, with strong angle-iron riveted 
along the angles of each cell, — a perfectly rigid piece of frame- 
work of great power is presented to the force of compression. 

This principle of construction affords every security in the 
resisting powers of the top of the tube, and is, in other respects, 
infinitely superior to the circidar cells. 

The method of lifting the tube had been under consideration 
since the time when it was proposed to float it, and then raise it 
to its place on the piers by means of hydraulic power f. Various 
forms and positions were, from time to time, assigned to the 
pumps, all of which terminated in fixing them on strong cast- 
iron girders, built into the towers, with strong chains attached 
to the cross head of the rams above, and to cast-iron frames 
and four cast-iron girders, fixed transversely to the ends on the 
inside of the tube below. 

The tube was raised to its place by a series of lifts of 6 feet 
each. In effecting this object, it was necessary to retain it 
suspended at each successive lift, till the hydraulic ram was 

* Sec Plate, which exhibits a side view of one-half of the Britannia tubes, 
t See Plate showing the machinery and apparatus for raising the tube. 
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lowered for the next elevation, and so on till the required height 
was attained. This was done, on a very simple principle, by 
the introduction of "clips" or "clambs" which were made to 
slide under the shoulders of the joints of the chains, which rest- 
ing upon a solid cast-iron frame attached to the girders, sup- 
ported the tube till the pumps were lowered ; and by a similar 
arrangement of clips on the cross head of the ram, the raisiug 
process was continued as before. From this description there 
will be no difficulty in perceiving how the tubes were raised 
into their places. All the machinery was computed to bear 
three times the weight of the tube (equal to a load of 4500 
tons) ; and having a steam-engine at each end for working the 
pumps, the process became at once easy and perfectly secure. 

The successive suggestions made to prevent the twisting of 
the tubes were of great value, as previous to this time there 
had been no experiments made having a special reference to this 
point, excepting those on the model tube, on which perfect re- 
liance in this respect could not be placed. In the end, however, 
great strength was attained from the stiffness of the connexion 
between the top and bottom cells of the tube, which completely 
set at rest all fears on this head*. 

My dear Sir London, October 25th, 1846. 

I spent some time yesterday with Mr. Clarke, discussing the subjects of 
your last letter, and I shall again do so tomorrow, previous to his leaving 
for Manchester, which he will do in the evening, either by the express 
or mail train. 

If the upper part of the tube, resting on the piers, is to be brought 
into a state of tension (which 1 feel certain it ought to be), then I doubt 
the propriety of lessening the depth of the tube at these points, at least 
to any considerable extent. It appears to me, that the tube should be 
parallel top and bottom, only giving such a camber both top and bottom, 
as would allow of the tube becoming quite level with its own weight. 



See Plate representing a sectional view of the Conway tube. 
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On this point however I will go more into detail tomorrow, and Clarke 
will communicate my ideas on his arrival. 

The drawing with the square cells I have examined, and think an im- 
provement ; and looking at the results of the last experiments at Mill wall, 
the rectangular cells appear to be quite safe, and therefore render the 
circular arrangement of less consequence ; but should the last experiments 
of Mr. Hodgkinson show a very decided superiority in the circular forms, 
then I would advise you to consider the best mode of constructing the 
circular cells, when I will meet you personally to decide which is to be 
acted upon. This I shall be able to do tomorrow week, and at the same 
time settle how we are to carry out the contract with Evans. 

This will require some management, for it is evident that everything 
he does must be first sanctioned by you and myself, not only in his pro- 
ceedings for constructing the tube, but especially in moving the tube 
into its place : this I cannot leave to him as his contract contemplated ; 
but the modification in the arrangement I do not apprehend will give us 
any trouble. 

I am sincerely glad that your son and Ditchburn have succeeded in 
arranging with the Company. We must put the whole of the Britannia 
into their hands, as I am sure the others are unequal to the thing. We 
must visit both their establishments when I come down to Manchester 
to decide the other matters. 

The method of lifting requires more consideration than it has had. 
The pumps in the tubes have some advantages in the steadiness, over the 
plan of placing them on the tops of the high walls between which the 
tubes are finally to rest. 

If the tubes are partly suspended by the top of the piers, much of the 
necessity for strengthening the sides by cast-iron pillars is removed, but 
I lean to the adoption of both. The liability of the tubes to twist presses 
much on ray mind : the strength I have no fears about, but the twisting 
tendency, owing to the height being so much greater than the width, 
will not be inconsiderable, and demands further reflection. 

Believe me, yours faithfully, 

William Fairbairn, Esq., Manchester. Robert Stephenson. 

Mr. Stephenson's letter of the 26th of October refers to a 
report then in circulation, that Mr. Rendal had suggested the 
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idea of a wrought iron tube for carrying the railway across the 
Menai Straits. To this report Mr. Stephenson very properly 
gave a direct contradiction, and after such an assurance, the 
question, as to the origin of the idea, could not for a moment 
be entertained. 

In the latter part of the same letter Mr. Stephenson states, 
that " this was not the first time I had the idea of employing 
wrought iron tubular bridges; for three years ago, or there- 
abouts, I had erected at Ware, on the Northern and Eastern 
Railway, a cellular platform of wrought iron ; ... it was in 
fact I believe a counterpart of the proposed Fig. 39. 

top of the Britannia Bridge." Now as this !•--***•* 
statement has been frequently repeated, (Ufip^ 
since the letter was written, I feel myself 
called upon to show that Mr. Stephenson 
has no claim to originality in this bridge, 
and that it has no resemblance whatever 
either in principle or construction to the 
Conway or Britannia tubes. On the con- 
trary, the bridge in question is constructed j|>v*£jr»i»: 
upon the principle of the common cast-iron ^tfL^ ^t i 
girder bridge, each separate beam being p^^PB-*-*- 

fonned of wrought-iron plates connected — J 

together by angle-irons, as shown in the annexed sketch. This 
form of wrought-iron girder had been long in use before the 
erection of the Ware Bridge ; and it is defective, as well in prin- 
ciple as in construction : the great body of the material in not 
in the top flanches, as it ought to be, in order to attain the w. 
tion of greatest strength*. Besides, it is impossible to Irtwsi 
any analogy between a combination of this form of beam und * 

* In experiments 14, 15 and 16 (see Appendix and p. 40 in th* )^y,^ h 
it is clearly shown that the top flanche of a wrought iron girder, if u»*A* 
should he more than twice the area of the bottom flanche. N«,w 
from the above sketch, that the top flanche is to the bottom n» 4 J t+»<\ 7 

i 
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tubular girder with a cellular top. The beams in the Ware 
Bridge do not offer a united resistance to strain, in the manner 
which beams with a cellular structure do ; on the contrary, each 
beam has its own distinct part of the load to carry, and that 
very imperfectly for want of a due proportion in the top and 
bottom flanches. An immense tube, upwards of a thousand tons 
in weight, suspended in the air, and through which railway trains 
should pass, was a magnificent conception ; surely Mr. Stephen- 
son does injustice to his original idea, as well as to the spirit 
with which it was realized, when he couples it with so imperfect 
a structure. While I freely award to Mr. Stephenson the honour 
of this conception, I claim for myself the credit of having ren- 
dered it practicable. 

My dear Sir, London. October 26th. 1846. 

********** 
I fear I am in a fair way of losing even a little credit for the intro- 
duction of tubular bridges, from what you say in your note in reference 
to Mr. Rendel. I am really desirous of avoiding a controversy on this 
matter, but I perceive it will be inevitable if such malicious and selfish 
rumours are set afloat. Mr. Rendel had nothing to do whatever with the 
original idea : it was entirely my own. Mr. Rendel was called in to give 
evidence before a Parliamentary Committee, to support some statements 
which I had made before the Committee, and which rather startled them, 
but I then had made up my mind on the subject. But this was not 
the first time I had the idea of employing wrought iron tubular bridges ; 
for three years ago, or thereabouts, I had erected at Ware, on the 
Northern and Eastern Railway, a cellular platform of wrought iron 
where we were very much pinched for height ; it was in fact I believe a 



an exceedingly defective structure. If this beam were turned upside down 
it would carry more than double the weight. From the defective principle 
upon which the bridge is constructed, it is evident that Mr. Stephenson was 
not then acquainted with the proper form of wrought-iron girder bridges. 
Nor is this surprising, as no experimental facts were at that time in exist- 
ence to show the difference between the two resisting forces of compression 
and extension of wrought-iron beams. 
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counterpart of the proposed top of the Britannia Bridge. Fox, Hender- 
son and Company made the bridge, and I will get the drawings raked 
out to show you. 

« 

I am, dear Sir, yours faithfully, 
William Fairbairn, Esq. Robert Stephenson. 

In the following reply to Mr. Stephenson's letter, after ex- 
pressing my conviction relative to his claim on the original idea 
of tubular bridges, I proceed to notice the long controverted 
question of bringing the top of the tube into a condition of 
tensile strain ; and other important points connected with the 
designs for the bridge, such as, — the proportional depths for 
the tubes at different points of their lengths, — the comparative 
eligibility of the square and cylindrical cells, — and the means to 
be employed in order to prevent the tubes becoming twisted. 
The fears, however, entertained on this latter point are shown 
to be groundless, provided certain precautions of construction 
be adopted. 

My dear Sir, Manchester, October 27th, 1846. 

I am much obliged by your letter of yesterday, and particularly for 
that part of it which relates to the original idea of the bridge. I was 
sure it was yours in every respect ; but there is nothing new, or likely 
to turn out valuable, but there immediately start up a hundred claim- 
ants. We are all subject to this species of mental encroachment ; but 
in your case everything is now clear, and no person can possibly establish 
a prior claim. 

At all times, you may rest assured of my best efforts in supporting the 
claim, to which you are so justly entitled. 

I am glad to find, you are likely to be so soon down in this part of the 
country. We shall require you here a whole day, and I will write to 
King, requesting him to send down drafts of the different contracts, in 
order that we may go over them together, previous to their being signed. 
We shall further require some discussion on the cellular top, and the 
camber necessary to be given to the Britannia tubes. At present they 
have 18 inches, which you will not find too much, in such a great length 
of tube and of such great weight as that across the Straits. I could wish 

I 2 
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the top, in its utmost deflection, at all times to be 6 inches above the 
horizontal line of pressure. I think the only difference between us is 
6 inches : you require it level with its own weight ; and in order to meet 




you in this respect, I would submit that the depths of the tube be as 
above. 

On the above principle, the upper side at the piers might be brought 
into a state of tension, and the ultimate depth of the tube probably re- 
duced to 30 instead of 31 feet. We shall however finally decide upon 
this, when we have the pleasure of seeing you here. 

The circular cells arc no doubt preferable to the squares, but I doubt 
the propriety of their application. The rectangles or squares may not 
be so strong, but they are much easier of execution ; and, practically 
speaking, they are infinitely preferable. Besides, the rectangular cells, 
as constructed in the model tube, arc of the first order : as yet, we have 
never been able to crush them ; and the great convenience of flat straight 
plates with easy access to any part, is a consideration we must on no 
account lose sight of. 

I am not afraid of anything like twist in the 
large tube, as the bending and riveting of the "J" 
iron to the top and bottom platforms will give 
every security in that respect. We shall, how- 
ever, use every precaution by the introduction of 
temporary cross-frames, till the tubes are erected 
and in their places, thus, as at A : I think we 
shall not have much difficulty about the pumps. 
Mr. Clarke and myself will have all ready for you 
when you come down. Let us hear when you 
can come, and if you can leave by the Express; come direct to the 
Polygon, where you will find everything prepared for your reception. 

I am, my dear Sir, yours faithfully, 

Robert Stephrnson, Esq. William Fairbairn. 
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The succeeding letter refers to a subject which created great 
anxiety in my mind, viz. the flexibile nature of the sides of the 
tubes in immediate connection with the cast-iron framing which 
supports them. It would be useless to mention the painful 
reflections, which this imaginary cause of failure produced ; it 
may suffice to observe, that a reconsideration of the experiments 
on the model tube completely dissipated these fears. 

The remainder of the letter refers to the size and dimensions 
of the pontoons, which were subsequently enlarged according to 
my suggestion. 

My dear Sir, Manchester, November 18th, 1846. 

The Colebrook-dale people have been over here, and they want 20*. 
per ton more for the f" iron, in order to enable them to make it of the 
best-best quality. This I objected to ; but finally agreed to allow 5s. per 
ton upon it and the angle-iron, on condition that the whole was made of 
the very best quality, which they now agree to do. They will, however, 
require no increase of price for the angle-iron, provided they are allowed 
to send in a new tender for the f iron. To this I objected, and after 
some cavilling agreed as above. 

Now that we arc doing away with part of the cast-iron frames for 
supporting the sides of the tube at the piers, it will be absolutely neces- 
sary to attach a series of |-inch plates at every joint, in order to stiffen 
that part. I have drawn the plan out in full, and will send you a tracing 
as soon as Mr. Clarke returns. Evans will be here tomorrow, and I will 
arrange everything with him, and send the whole of the particulars for 
your inspection, preparatory to the signing of his contract. 

I have been considering about the pontoons, and from the height of 
the tube, and the great weight of the top, I should doubt whether it 
would be safe with the small barges. We must bear in mind that the 
centre of gravity is very high, and unless the vessels on which it is 
floated be 100 to 120 feet long, we may incur the risk of the wnole 
being so exceedingly crank, as to endanger the safety of the tube. I 
must go carefully into the matter with Mr. Clarke, and report further on 
the subject. 

I should like to know your movements, and when you purpose 
going over to France. If you do not leave before Tuesday, I could 
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spend Monday with you in London, and as much of next week as you 
please. 

I am, my dear Sir, faithfully yours, 
Robert Stephenson, Esq. William Fairbairn. 

The repairs, consequent upon the experiments, on the model 
tube proceeded almost uninterruptedly from the commencement 
of these experiments to their close ; and it was found, that every 
succeeding experiment exhibited higher powers of resistance and 
gave improved results. The question as to the tube failing from 
lateral pressure had been resumed ; and, it was not until the 
present occasion, that an opportunity was found for putting this 
important inquiry to the test of experiment. The great elevation 
of the tubes of the Britannia Bridge, taken in connection with the 
severe gales to which they would be exposed, created great alarm 
in the minds of persons well-acquainted with the locality. The 
damage done by the winds, on more than one occasion, to Tel- 
ford's chain bridge, was also on record ; and taking all the circum- 
stances of position, height, &c. into consideration, a very natural 
conclusion was, that the safety of the bridge might be endangered. 

It must be borne in mind, that the parties who formed this 
opinion were not acquainted with the rigid nature of the struc- 
ture upon which we were experimenting; but reasoning from 
analogy, on more fragile structures, they concluded that the 
tubes, having such a large surface exposed, would bend to a 
severe gale of wind, which when blowing in sudden gusts, 
would give repeated impulses to the tubes, and that thus the 
lateral oscillations might be multiplied, to such an extent, as to 
endanger the safety of the bridge. It must be admitted that 
this reasoning claimed a careful consideration. 

The fears thus created were not dispelled, until the experi- 
ments, referred to in the following letter, had been made. These 
experiments were most satisfactory ; and the fact of the model 
tube, when laid on its side, having supported 12 tons with a 
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deflection of only 2 J inches in the middle, was a sufficient 
guarantee for the lateral strength of the large tubes, and the 
consequent safety of the bridge*. 

Another security, opposed to the strength of the wind, is the 
enormous weight of the tube itself. The Conway tube (which 
weighs about 1300 tons), when tested upon temporary piers 
and left unsupported, was exposed to one of the severest gales 
of last winter ; and the oscillations produced on that occasion, 
although quite perceptible, did not exceed 1 inch. 

During the progress of the experiments and investigation, it 
had often been stated, that the attempt to erect tubes of 460 feet 
span across the Menai Straits was chimerical, and that their own 
weight would prove the principal element of their destruction. 
To this doctrine I did not subscribe ; indeed, from later theore- 
tical investigations, it appears that instead of 460 feet being the 
limit of the span, 1700 feet are nearer the mark at which a tube 
would break with its own weight. This span is however greatly 
beyond practical limits, either as regards the power of obtaining 
the material, or the cost of construction. 

Mr. Hodgkinson's reported experiments on the comparative 
strengths of square and circular tubes to resist a crushing force, 
in the shape of pillars, again opened the question as to the 
admission of the latter into the top of the tubes. 

The circular cells are unquestionably superior in strength, 
but for practical reasons hereafter adduced, it was finally deter- 
mined to adhere to those of the rectangular form. 

My dear Sir, Manchester, December 17th, 1846. 

Mr. Clarke would put you in possession of all the facts, connected with 
our last experiment on the model tube. After subjecting it for 18 hours 
to a strain of 58 tons on the middle, it was relieved of the load and turned 
over on its side, when the deflection with its own weight was found to 
be 0*85 inch. In this position it was loaded with weights of about one 



* See Experiments in the Appendix. 
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ton at a time, till it attained a deflection of 2 \ inches with 12 tons. At 
this stage, it was deemed expedient to discontinue the experiments ; and 
although I am satisfied it would have carried about 21 tons, it was never- 
theless desirable not to damage the tube, but to reserve it, with all the 
parts unimpaired, for the final experiment, which is now in progress. 

If we adhere to our original calculations of 50 lbs. on the square foot , 
for the lateral pressure of the wind, we shall find that the model tube, if 
used as a girder, would have to resist a force of 16,950 lbs. or 7,j tons. 
Now assuming the limit of fracture to be 20 tons (which I have no doubt 
the tube would have carried), we shall then have a resistance equal to 
40 tons over the whole surface, which is about 5 \ times greater than the 
forces to which it ever can, at any time, be subjected. If we extend this 
reasoning to one of the Britannia tubes, and again assuming the lateral 
strength to be 750 tons at a depth of 30 feet in the middle, the resisting 
powers will then be 750—500 (half the weight of the tube) =250 tons 
in the middle, or 500 tons equally distributed over its surface. This is 
irrespective of its own weight ; and supposing the tube to be in its ver- 
tical position, the lateral power of resistance would then be half its own 
weight 500 + 500= 1000 tons, as an antagonist force to the action of the 
wind. 

Again, comparing this force with the actual strength of the wind at 
50 lbs. to the square foot, we have an excess of strength in the ratio of 
1000 to 280, which I apprehend is more than sufficient to render even 
the single tube secure. I am aware, that much stress is laid upon the 
effect of pulsations produced by sudden gusts. All this must be guarded 
against by looking at the resisting powers of the model, and the very 
limited deflection produced by heavy weights. My mind is quite re- 
leased from all fears on this score, and indeed much more so than it was 
on any former occasion. Viewing altogether the many corroborative 
facts that have been brought to bear upon this subject, and the import- 
ant results that have been obtained, it appears to me that we have the most 
convincing and satisfactory proofs of the accuracy, as well as the import- 
ance, of the first and earliest conception of this structure. 

It is true that we have it asserted, and from no mean authority, that 
we are verging upon the utmost limit to which a tubular bridge could 
be made ; but to this doctrine I do not subscribe, as I firmly believe that 
the present span of the Britannia Bridge may be doubled with our present 
means ; and even then we may be at some distance from the practical 
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limits, which in my opinion can only be circumscribed by the difficulty 
in procuring proper material, and the enormous coat which a span of 
1000 feet would involve. I do not mention this for the purpose of en- 
larging the difficulties we are contending with, but simply to show, that 
a work of this kind could be executed, provided it was found necessary 
and expedient to do so. 

Air. Hodgkinson appears extremely desirous that we should substitute 
the cylindrical cells in lieu of the rectangular ones. From his last ex- 
periments, it is found that cylindrical tubes will bear about 18 tons to 
the square inch before they become distorted or crushed ; whereas the 
squares will only support from 12 to 14 tons. This gives an excess of 

4 tons per square inch in favour of the cylinder. 

Now it will be fresh in your recollection, that our first idea of cells 
was that given in the enclosed sketch, which is traced from the drawings 
now in your possession. At the time I was convinced of the superiority 
of this plan, which on mature consideration was abandoned, on account 
of the difficulty of construction, and the risk of deterioration in those 
parts that could not be approached. This was the reason for adhering 
to (what was considered at the time) a weaker form, in order to have an 
easy approach to every part of the tube, inside and out, for the purpose 
of repairs, painting, &c. I have repeatedly impressed and enforced these 
reasons upon Mr. Hodgkinson, but he insists it can be done, and to which 
I do most willingly subscribe, but under conditions similar to those men- 
tioned above. We shall have again to go into the discussion of this part 
of the subject, and finally decide which of the two is the more eligible to 
adopt. 

In the discussion it must be borne in mind, that the model tube, in its 
present form, exhibits extraordinary powers of resistance. The cellular 
top has never yet been seriously injured ; and instead of the ratio of 

5 to 3, as deduced from the experiments on the smaller tubes, we are 
likely to have 12 to 10, or probably something approaching equal areas. 
These increased powers even, according to Mr. Hodgkinson's experi- 
ments*, are not obtained from any superiority in the section of the cells 
experimented upon by him, but from their combined action, and their 

* Or rather according to the experiments on the model tube, since 
Mr. Hodgkinson's experiments were made upon tubes with single cells, or 
tubes having no connection with each other, excepting in one case, where two 
square cells were united. 
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connection with the sides of the tube, which in every case retains them 
in their proper position, and proper bearing to resist compression. In 
my opinion the top of the Britannia tube is in excess ; assuming that we 
give it no further increase, nor alter its form in any way, it will force the 
bottom to tear through the whole section of solid plate before it can be 
crushed or distorted in form. Notwithstanding these convictions, I am 
nevertheless open to the adoption of any other form of top that may be 
considered more advantageous, and I shall be most willing to return to 
my original idea of the cylindrical cells, in case they should be found 
better, and more eligible than those now shown upon the drawings. 

I am, my dear Sir, always faithfully yours, 
Robert Stephenson, Esq. William Fairbairn. 

The following letter is simply corroborative of the former, in 
reference to the practical difficulties, which appeared unavoidable 
in the construction of the round tubular cells. 

My dear Sir London, December 19th, 1846. 

The more I think of the circular cells, the more the practical difficul- 
ties increase. If you can see your way to riveting the rectangular cells 
effectually, I have no question about their being the most eligible, not- 
withstanding their comparative weakness. 

I have desired Mr. Clarke to see you on Monday morning about the 
arrangement for setting Evans to work, for I am really most uneasy about 
the time, which is passing away, without some decided progress being 
made. I fear, unless you see him personally, and get a specific course for 
proceeding laid down, he will get so far behind, that much embarrassment 
between us and the Directors and Shareholders will be the consequence. 

I have today discussed several points with Mr. Clarke, and he will be 
prepared to talk to you. The calculations contained in your letter of 
today coincide almost identically with those which I myself made at 
Millwall the other day, and appear to leave the question of pressure from 
the wind in a tolerably satisfactory position. T would only now call your 
particular attention to the riveting, upon which your judgment must be 
our principal guide. 

Yours faithfully, 

William Fairbairn, Esq., Engineer, Robert Stephenson. 

Manchester. 
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It will be seen, that every succeeding experiment sufficiently 
demonstrated the great powers of resistance presented by the 
square cells. The following letter still further exemplifies the 
inconvenience which would attend the introduction of the cir- 
cular ones. These facts and statements had their due weight 
with Mr. Stephenson, and hence the rectangular form of the cells 
was finally adopted, in preference to those of the circular kind. 

After giving the results of the experiments on the model 
tube, I proceed to calculate the strength of the large tube, from 
the data derived from these experiments. The result of this 
calculation was highly satisfactory, and inspired confidence in 
the strength of this form of tube. The details of these experi- 
ments are given at the close of the letter. 

My dear Sir Manchester, December 20th, 1846. 

Since my last letter on the subject of the tubes, I have come to the 
conclusion, that we cannot practically alter the form of the top, without 
incurring a risk of evils greater than the benefits derivable from the 
cylindrical cells. I am quite aware of the advantages belonging to the 
circular cells, but the impediments, which Fig. 42. 

all along have deterred their application, is f 'Y* Y ' Y'Y' Y' Y ^) 
the difficulty which presents itself in ren- S^A , A , A . A^A ,/ 
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dering all the parts of the tube accessible. 
You will easily recall to recollection the 
power, with which you dwelt upon this 
circumstance only two months ago; and 
which caused me (in deference to your 
superior judgment,) to give up the 
strongest form, as at A, for the one now 
submitted, as at B. There cannot be a 
doubt as to the superior resisting powers of 
the former, compared with the latter; but 
in order to attain the maximum ttrength 
of the cylindrical cells, we must unite them 
by a top and bottom plate, and also rivet them to each other through- 
out the whole length of the tube. This must be done, in order to attain 
the greatest possible resistance, and to ensure their acting in combina- 
tion, to give support to the whole, and to each other. They would re- 
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quire this unity of action, under every condition of the weight of the tube 
and its load. It is true, Mr. Hodgkinson has shown what was already 
known to both ; namely, the superior strength of the cylindrical cell ; 
and further, he has also shown wherein that strength consists ; but he 
has not shown how it can be applied in this case, without incurring evils, 
probably greater than those they are intended to cure. If I am right 
in the arrangements proposed on this and former occasions, it is evident 
that the intersections between the connexion of the different tubes cannot 
be got at, whether for the purpose of cleansing, painting or repairs. 
This appears to me, as it did to you in the first instance of their sugges- 
tion, an insurmountable barrier to their introduction, and an equally 
forcible argument in favour of the rectangular cells, as now suggested, 
and partially approved of. I am however still open to conviction on thia 
matter, either from yourself, Mr. Hodgkinson, or Mr. Clarke, provided 
any better form of cell can be found, so as to meet all the requirements 
necessary for ensuring the strength and durability of the tube. I am the 
last man to oppose its introduction. 

For the present, however, I see none so well calculated for these objects 
as the rectangular form, and I believe the experiments at Mill wall fully 
confirm the security, as well as the durability and great practical con- 
venience, of this principle of construction. 

The experiments, made at Millwall on the model tube, are probably 
the most valuable and most conclusive of the whole series ; and provided 
we are assured, that the tubes for the Britannia and Conway Bridges 
follow the same law, as regards their powers of resistance to a tensile 
strain, the inference would be, in reasoning from the one to the other, 
that the large tubes, as now laid down, are amply sufficient to resist not 
only their own weights, and the heaviest loads that can be placed upon 
them, but also the external force of the wind under whatever conditions 
it may act upon them. 

If we revert to the last experiment but one (October 16th), it will be 
found, that the plates which composed the bottom of the tube were of 
inferior quality, and consequently they gave way by tearing asunder with 
a weight of 66 tons*. Since that time, the bottom has been increased by 
a superior quality of new plates, raising the sectional area of that part 
from 1 7*8 to 22 4 inches. These plates have however only been extended 
to a distance of 21 feet on each side of the centre; and, consequently, 



* See experiments in the Appendix. 
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from that point to the end of the tube, the bottom has undergone no 
change, but continued with the original plates of 8*8 inches area. 

It is to be regretted that one of them had not extended a few feet 
further, as it would have equalized the bottom, and considerably in- 
creased the bearing powers of the tube; had this been done, instead of 
breaking with 69 tons, it is more than probable that 80 tons would have 
been the nearest approach to its maximum strength. But be this as it 
may, I should consider myself safe, in estimating the breaking weight of 
a well-proportioned tube of this description at 75 tons ; and taking into 
consideration the same strain already sustained at this point of the tube, 
and its tortured condition in other respects, I am clearly of opinion that 
75 tons is rather within than beyond its bearing powers. 

Assuming however 75 tons to be the ultimate strength, we should then 
have for the Britannia tube (as the cubes and squares of the strengths 
and weights respectively), a tube weighing 1200 tons, and carrying 
2570 tons in the middle, inclusive of its own weight*. 

* Here we have, from equations (5.) and (7.). p. 104, 

W,=^.W (1.) 

and W 

From equation (2.), we have 

}-©*■ 

substituting in equation (1.), we find 

W ' = (^)*- W (3-) 

which is the formula enunciated in the letter. 

Let w=6, W=75, and w ; =1200, then we have by equation (3.), 

W,= x 75=2570 tons nearly. 

Adopting the notation of the formula? given in page 104, equation (3.) becomes 

•'• L,= (») 1 • <- L+w )~»- • • • <*•) 

Another expression for the breaking load is given in equation (8.), p. 105. 
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In the experiment of Wednesday last, there is sufficient evidence to 
show, that the weakest portion of the tube was at the point where the 
new plates terminated ; and that the cause of fracture did not arise from 
the weakness of the sides or want of rigidity in the cellular top, but from 
defective proportions in the material in that part calculated to resist 
tension. 

These views are sufficiently apparent from the fact, that the sides and 
cellular top (which from the commencement have never been varied 
in the thickness of the plates) have sustained no injury, excepting from 
the weakness of the bottom, which in every case of rupture injured 
both. 

It will further be observed, that the sides and top were of equal strength 
and thickness throughout ; consequently they had to sustain a much 
greater strain in the middle, than at the part where the fracture took 
place, clearly showing that the sides and top are the strongest parts of 
the tube. Another circumstance corroborative of this fact is, that the 
tube gave way with a deflection only of 3*81 inches; whereas in some of 
the former experiments, the deflection attained was as much as 5£ inches 
before fracture occurred. Now, if the sides and top had been the weaker 
portion of the structure, they must of necessity have been the first to 
give way ; but such was not the case in any one of the series ; and hence 
will follow the inference that the relative proportions of the top, bottom 
and sides, as given in the last experiment (if properly proportioned), 
would be the nearest approach to the section of greatest strength. 

The details of the last experiment are below, which you will oblige me 
by giving to Mr. Clarke. 

Meanwhile, I am, my dear Sir, faithfully yours, 
Robert Stephenson, Esq. William Fairbaibn. 



Experiments, December 14M, 1846. 



No. of 
experi- 


Weight in 
pound*. 


Deflection 
in incbea. 




1 

2 
3 
4 
5 
6 
i 

8 


2.240 
11,568 
20.169 
32,133 
54.185 
79.548 
105,883 
135,255 


0- oo 

1- 70 
1-31 

1- 91 

2- 38 
2-77 
296 
317 


Weight left suspended from the 14th to Wednesday the 
23rd, when the deflection had increased from 3-17 to 3*22. 
Permanent set 0 05 inch. 
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Experiments (continued), December 23rd. 



No. of 


Weight in 
pounds. 


iH'flcction 
in inches. 


Remark*. 


9 
10 
11 
12 
13 


139,567 
144,352 
147,684 
151,772 
154,452 


3-38 
3-48 
3-70 
3-81 


Broke at a distance of 21 feet 4 inches from the shackle by 
tearing across the bottom. 

Area of bottom at the fracture 8*8 inches. The weight 
154,452 was suspended for about three minutes before the tube 
gave way. 



The following communication, which refers almost exclusively 
to the nature of the material and the manufacturing of the 
plates, shows the preparations that were making for the con- 
struction of the tubes. 



My dear Sir, Manchester, December 26th, 1846. 

On separating from you at the Wolverhampton Station on Monday 
last, I proceeded direct to Thorneycroft and Walter Williams. In the 
works of the former, I found all the E plates for the bottom of the Con- 
way tubes rolled, and a good job. 

At Walter Williams', 300 tons of plates (for the sides of the Conway) 
were ready for delivery, and also well-sheared, and in other respects sound 
and good. The Bradley Company (Foster and Co.) rolled some angle- 
iron, but have as yet done nothing at the plates ; but Burrows and Co. 
can deliver 40 or 50 tons of angle-iron in the first week of January, and 
Thorneycroft will have some of the ~\~ iron ready about the same time. 
The Colebrook-dale Company have rolled about 10 tons of plates, but 
they are badly sheared, and I am now writing to them to devote more 
attention to that part of the manufacture. I am also urging despatch 
with the Butterley Company, and hope to have abundance of material 
for the construction, as soon as they are ready to receive it. 

As respects the makers of the tube, I have seen them all this week, ex- 
cept Horton, and I am now able to report as follows : — 

1st. That Evans states he will be ready to commence with the bottom 
of the tube by the middle of next month. His workshops and steam- 
engines are nearly completed ; and the platform for supporting the tube, 
and on which it is to be constructed, is in progress, and will be finished 
about the 15th of January. By the bye I will send you a tracing of this 
platform and the pontoons in a few days. 

2nd. Messrs. Mare and Ditchburn will commence punching on the 
13th or 14th of the ensuing month, and after their first delivery, (which 



12S OX THE FORM OF THE CELLS. 



will be about the beginning of May), they will deliver about 100 tons a 
week. Should these terms be correct, we must not lose much time with 
the platforms at the Straits. 

3rd. Garforths say that they will be ready for thin plates in about 
three weeks, but from what I can see of their operations, I fear it will be 
double that time. I shall, however, attend to them. 

Lastly. Horton is in the same state. 

Such is the present rate of progress, and such are the prospects we 
have before us ; and, provided you consider it necessary, I will draw up 
a concise report to the above effect, and lay it before the Directors at 
their next meeting. Or, in case you should be present, your verbal 
statement may probably be sufficient. 

I shall be in Ireland for a few days the week after next, till then I am 
at home, and will be glad to hear from you. Meanwhile, 

I am, my dear Sir, always faithfully yours, 

Robert Stephenson, Esq. William Fatrbairx. 

The increasing expenses consequent upon the experiments 
still in progress both at Millwall and Manchester, gave consider- 
able uneasiness to the Directors ; and moreover a joint contract, 
which had been entered into by my son, as representative of 
the firm of Messrs. Fairbairn and Sons, Millwall, with Messrs. 
Ditchburn and Mare of Blackwall, for constructing the greater 
part of the tubes for the Britannia Bridge, was looked upon 
with suspicion by the Board. Although interested as a partner, 
I had not personally interfered in the matter, and I was even 
unacquainted with the terras of agreement between the two 
firms ; but when the feelings which were entertained by the 
Directors were made known to me, and as it appeared difficult 
for me, in consequence of the partnership, to maintain a per- 
fectly independent position, I urged a transfer of the whole 
contract into the hands of Messrs. Ditchburn and Mare : this 
transfer was afterwards satisfactorily arranged by my son and 
Mr. Mare, and approved of by the Company. 

In the following letter, dated January 15th, 1847, some 
explanations are entered into relative to the nature of those ex- 
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penses, showing that the money expended, instead of being a 
loss, would ultimately prove a source of economy, infinitely more 
important than any saving which could be effected by a limita- 
tion of the experiments. The succeeding parts of the letter 
treat of the greatest extent of span to which a tubular bridge 
could be carried, before it would break with its own weight. 

My dear Sib, Manchester, January 15th, 1847. 

In the great undertaking in which we are engaged, I have been actu- 
ated from the commencement, with a desire to attain the objects in view 
in a manner the most efficient, and at the least possible expense to the 
Company. 

If the "cutting remarks" made by the Finance Committee and the 
Board of Directors apply personally to myself, and to the validity of the 
charges I have made for the experiments, I should have no alternative 
but to demand a searching inquiry into the whole of the accounts, and 
an entire cessation of all further experimenting on their account. I 
should further insist upon being entirely relieved from any description of 
contract, that I may leave myself perfectly free from all suspicion as to 
my position with the Company. 

On the other hand, should the observations made by the Board apply 
to the expenses generally as incurred by the experiments, I should then 
think it desirable to put a stop to the whole, and to give Mr. Hodgkin- 
son notice to that effect. I am far from depreciating the value of 
Mr. Hodgkinson's experiments ; I have no doubt they are valuable ; but 
they are so closely kept, that I am quite unable to form any opinion, 
how far they bear upon the question of the tubular bridge. But be that 
as it may, I shall obtain great relief as soon as these experiments arc 
brought to a close. 

On the probable time when Mr. Hodgkinson will finish, I am unable 
to obtain from him anything definite. You must therefore write to him, 
and let me know what is to be done. If this is not done, it will be im- 
possible for me to keep six or seven men (exclusive of boiler-makers, &c.) 
constantly employed, unless their time is charged to some person or 
other. 

I have written in reply to a letter from Mr. King on this subject, and 
I did not hesitate in stating, that the Directors were little aware of the 
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trouble and expense incurred in the prosecution of these experiments. 
To me, as a matter of business, they are no source of profit, but quite the 
reverse ; and provided the Directors take a just view of the question, they 
will find that these very experiments, so much condemned for their ex- 
pense, have saved two or three hundred times the amount. I do think, if 
we are to be charged with an apparently expensive outlay in this inquiry, 
they should also take into account the benefits they will ultimately derive 
from it, in the saving of chains and other advantages, which these experi- 
ments have developed. On the whole I am quite willing to stop, as I 
think the experiments have nearly gone as far as may be considered 
necessary j and what more is to be done I will do at my own expense, 
and again repair the Millwall tube. 

Mr. Clarke has just arrived from Conway, where he left Evans 
making good and satisfactory progress. I am going over to stop some 
days with him, as soon as the plates arrive, and to give him a fair start. 
Mr. Clarke promises to write to you and tell you all about it. 

I have been calculating the theoretical extent to which a tube of the 
description we are making could be carried, before it would break with 
its own weight ; and I find from data deduced from the model tube, that 
the limit is about twenty-four times the dimensions, or a span equal to 
1800 feet nearly. I do not mean to say that we could find material, or 
that it is practical to build such a tube ; but I am persuaded, in case we 
are successful with the Britannia and Conway, that a bridge 1000 feet 
span might be made*. 

I however leave these gigantic structures to our successors, being con- 



* Here making L ( =0 in equation (8.), p. 105, we have 

l=i(L + w) (1.) 

5*15 

Taking 1=75, L=56=5G 3. and w=-—, according to the experimental 
data of p. 109, we have 

(56'3 + 2-575) = 1710 feet, 

2*575 

which is the length at which the tube would break with its own weight. 
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scions, so far as respects our present undertaking, that we are very con- 
siderably within the limits of destruction. 

Shall we have the pleasure of your company, if only for one day ? 

I am, my dear Sir, faithfully yours, 

Robert Stephenson, Esq. William Fairbaihn. 

The following letter from Mr. Stephenson has reference, almost 
entirely, to the observations made in Committee about the ex- 
pensive nature, &c. of the experiments. 

My dear Sir, No date. 

The remarks made by the Finance Committee were intended to apply 
to me just as much as to any one else, and in looking into the accounts, 
I did not feel prepared to state that all the charges were reasonable, 
because I had never seen them ; indeed I did not know that they had 
been delivered. 

You are quite mistaken when you talk of suspicion ; nothing of the 
kind exists; therefore don't make yourself uneasy by imagining that 
there is. The real cause of the remarks arose from our having stated in 
the first instance, that the experiments we proposed to make would cost 
under £3000, whereas now they appear likely to exceed £6000. 

I have received Mr. Clarke's report of the progress made by Evans, 
which I think is satisfactory; but you must look him up about. the time 
he commences riveting, as much will depend upon the system he adopts, 
and I hope this will have your especial attention and judgment. 

If I could have left London this evening, I would have had much 
pleasure in spending tomorrow with you and ray father, who I hope is 
now with you. I shall most probably write to Mr. Hodgkinson tomorrow 
to put an end to any new experiments, for I am satisfied we cannot now 
give much more essentially useful information. 

Yours sincerely, 

IVilliam Fairbairn, Esq., Manchester. Robert Stephenson. 

The ultimate strength of the tubes had always formed a sub- 
ject of discussion. Mr. Hodgkinson entertained fears relative 
to the safety of the bridge, and great pains were taken, from 
time to time, to reconcile him to the form of cells that had 
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been decided upon for both bridges. Finding new elements of 
resistance in the angle-iron which connects the square cells, he 
gradually but reluctantly came over to our views, and no longer 
objected to this construction. It was a source of considerable 
satisfaction, when that gentleman began to adopt more favour- 
able views of the structure. 

The mode of supporting the extreme ends of the tubes, in 
order to admit of their expansion and contraction, had been 
often discussed ; and the arrangement of bed-plates and rollers 
below, with bidlets rolling in troughs above, was finally de- 
termined upon and carried into execution, as shown in the 
drawings. 

My dear Sir, Manchester, January 24th, 1847. 

I am in receipt of Mr. Clarke's note of yesterday, and am glad to find 
that a model is preparing of the rollers and other apparatus, connected 
with the support and expansive action of the tubes. I should be glad to 
spend a few days with you, to consult and finally determine upon this sub- 
ject, as also upon the raising apparatus, as soon as you are ready for me. 

In the interval, I hope to spend a few days at Conway with Mr. Ross 
and Mr. Evans, and to have the satisfaction of reporting a commence- 
ment of the construction of the tubes. I shall also spend one or more 
days with Mr. Foster at the Straits, and endeavour to expedite and con- 
solidate our operations in every department. 

I am also happy to inform you, that my old friend Mr. Hodgkinson is 
gradually coming round to our views with regard to the stability of the 
cellular top. He brought up a whole string of calculations for my 
perusal and consideration on Friday. My limited knowledge of mathe- 
matics would not admit of me following him into the more abstruse part 
of his computation ; but I discovered sufficient to show, that he was recon- 
ciled to the rectangular shape, as he found the angle-iron in each corner 
gave great resistance to a crushing force, and in many respects rendered 
it an approximate, if not nearly equal to the cylindrical forms. The fact 
is, he appears to have overlooked the quadruple strength and action of 
the angle-iron, as per annexed sketch, which forms almost the principal 
element of the strength of the cell. 

Altogether I however think, that Mr. Hodgkinson will come to the 
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conclusion, that we run no risk in adopting the present system of the 
cellular top. 

In addition to his altered views, I find that his computations as to 
the strength of the Conway tube are not widely different from my own, 
namely, 8 tons on the square inch, which gives a resisting power equal 
to nearly 1000 tons, exclusive of its own weight ; this is however not fully 
determined, but it will be so in a few days, when, I have no doubt, the 
whole of the calculations will be laid before you. I am myself working 
at it by a less abstruse and more simple process, and I shall be very 
glad, when we compare notes, to find them agree, or at least approximate 
closely to each other. 

I shall be most happy to render whatever assistance I can, in reference 
to the mode of erecting and raising the tubes. There are several points 

1 Fig. 43. 
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which appear to me to require consideration, and as soon as you are suf- 
ficiently advanced with the model*, you may command, 

My dear Sir, yours faithfully, 

Robert Stephenson, Esq. William Fairbairn. 

Mr. Hodgkinson's computations, relative to the resisting 
powers of the Conway tube, apparently differed considerably 
from mine. The following letter contains an attempt to recon- 

* The model here referred to was not made, but drawings of the whole of 
the machinery connected with the raising apparatus, bed plates, roller*, &c., 
were prepared at Manchester, and a model one twenty-fourth of the full size 
was constructed from these drawings. 
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cilc these differences, and to give confidence, not only in the 
accuracy of the experiments, but also in the calculations derived 
from them. Professor Airy, the Astronomer Royal, in a letter 
addressed to Mr. Stephenson, had given it as his opinion, that 
the strength of wrought-iron tubes varies as the square of the 
length, and the weight as the cube of the length. Taking 
these data, and assuming a large tube (such as that across the 
Menai Straits,) to be an exact proportional of the tube experi- 
mented upon at Millwall, I proceed to calculate the breaking 
weight of this tube, and find that the result exactly coincides 
with that obtained by the formula, which I had before used. 

My dear Sir, Manchester, February 2nd, 1847. 

I am now most anxious to have all the proportions of the tube finally 
settled, as I find we have some difficulty in procuring the plates from the 
makers in time. I have ordered considerable quantities from each maker, 
but, with the exception of Thorucycroft, I do not find one of them pre- 
pared to undertake the rolling of the large plates; indeed so difficult do 
they find them in both rolling and shearing, with the machinery they 
possess, that I much fear their operations will be slower and more tardy 
than we expected. 

I however expect to find them better prepared in a week or ten days ; 
but at present, none of them have been able to deliver a single plate of 
the large size (for the bottom) except Thorneycroft ; and those have gone 




to Evans. 1 expect he will send a quantity to London this week ; but he 
cannot possibly do them all, and every means possible is adopted to urge 
the others forward. The greater portion of the plates for all the tubes 
are ordered, except the variable plates for the sides of the Britannia tubes. 
I have determined, with your approval, to adopt the following form and 
dimensions, the curvature of the top being nearly a parabola as above. 
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Our decision on these points would enable us to order the whole of 
the variable plates, and complete the sides. The top, as a matter of 
course, will stand over till we meet in London, which I hope will be on 
the 10th instant, when I propose to be in town, and to stop with you till 
everything is settled. 

You will pardon me for troubling you with so many letters, which 
you have probably little time to read, and less time to answer. It is, 
however, necessary that I should inform you, that I have had another 
interview and discussion with Mr. Ilodgkinson on the strength and re- 
sisting powers of the Conway tube; and although we are not so far 
separated in our ideas as to form and strength as we were before, we are 
still not so closely allied in our computations, as to ensure perfect agree- 
ment. It is true, I have not gone into such a laborious and abstruse 
calculation as Mr. Hodgkinson, nor is it in my power to do so. I am, 
however, sufficiently acquainted with practical mathematics to compute 
the resisting power of these tubes ; and resting the basis of my calcula- 
tions entirely upon the experimental facts as deduced from the model 
tube at Millwall, I am strongly inclined to think they are not far from 
the truth. I will however briefly compare them for consideration, and 
at some leisure hour you can run them over, and give me your opinion. 

It appears, from data furnished by Mr. Hodgkinson, that the Conway 
tube, which is 400 feet span, and 27 feet deep, with plates of the thick- 
ness as given in the drawings, has a strength, including its own weight 
(the plates being considered continuous, and without joints), of 12 tons 
on the square inch = 1485 tons ; and the deflection with the same strain 
(12 tons per square inch) is = 13*97 inches. Now, Mr. Hodgkinson allows 
one-third for the joints and rivets, which reduces its bearing powers 
to 990 tons ; and taking from this again one-half the weight of the tube, 
it leaves for the actual strength 990-450 = 540 tons, or 1080, say 1100 
tons, equally distributed over the surface of the tube. Assuming the 
above 1100 tons to be the maximum strength, we shall next have to con- 
sider the strain to which, under the most unfavourable circumstances, it 
may be subject. Supposing therefore that the rails and roadway be equal 
to 100 tons, a train with locomotives and tenders, &c. 360 tons, we have 
a total load of 460 tons ; leaving for resistance to the vibrating action 
of the strain 640 tons. This, although perfectly secure, is rather too 
fine for actual practice. The above constitutes the powers of the Con- 
way tube, as arrived at by Mr. Ilodgkinson. They arc however taken 
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at a strain of 12 tons to the square inch ; but I believe this is not the 
breaking weight, as I think that Mr. Hodgkinson, in his recent experi- 
ments on single and uncovered tubes, gave to the crushing force 14, and 
in come cases 16 tons to the square inch. Taking it however at 14- tons, 
it is certainly not too much to infer, that, in the combined cellular top, 
16 tons would be a fair pressure for the maximum of strength. Should 
this be the fact, then Mr. Hodgkinson's theory and calculations come up 
to my own, or nearly so. 

1 will now take my own method of computation and that of Professor 
Airy, and see how far they agree with that of Mr. Hodgkinson. In 
the discussion of this question, I will take the weight of the model tube at 
6 tons, the distance between the supports at 75 feet, the depth 4 feet 
6 inches, and the breaking weight of the tube at 60 tons. 

Now assuming, according to Airy, that the strength will be as the 
squares, and the weight (of any tube being an exact proportional) as the 
cubes ; and taking the Conway tube at 400 feet span, or 5*33 times the 
size of the model in every respect, we have 5*33* x 60= 1704 tons as the 
strength, including the weight of the tube, and for the weight we shall 
have 5-33 a x 6=906 tons. Hence 1704-453 = 1251 tons, the actual 
strength of the tube exclusive of its own weight*. 

Now comparing this with Mr. Hodgkinson's calculations, we shall 
have more than double the strength, or as 550 to 1251, which is equiva- 
lent to an equal distribution of 2502 tons over the surface of the platform 
of the tube, more than five times the weight it will ever be called upon 
to sustain. 

In this stage of the inquiry, I must, however, do Mr. Hodgkinson the 
justice to say, that we do not differ so widely as might at first appear- 
ance be supposed. In the first place, Mr. Hodgkinson takes the strain 
per square inch at 12 tons, whereas, according to his own showing, it will 
sustain a pressure of 14 tons. This will raise its bearing powers to 
upwards of 1730 tons; and then he allows one-third for the joints, while 



* Here, by equation (8.). P- 105,/=75, /=4O0, u>=^=3, L= 60-3=57; 
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in fact, by our new principle of riveting, we shall only lose about one- 
seventh. 

Taking therefore Mr. Hodgkinson's computation at the maximum, or 
1730 tons, minus half the weight of the tube, and one-seventh for the 
jointed plates, we have for the actual strength in the middle 1009, 
which is much nearer the mark, and it gives a larger margin for security 
under every condition and circumstance in which the Conway tubes can 
be placed. 

*********** 

Faithfully yours, 

Robert Stephenson, Esq. William Fairbairn. 

P.S. In consequence of Mr. Clarke's arrival, and hearing that you 
intend to visit Bangor about the 12th or 13th, I have sent J. M'Laren, 
the person I have appointed as the inspector of the tubes to Mr. Evans 
at Conway, to arrange all the tools, and start the punching of the plates 
and angle-iron. He will write to me from Conway tomorrow, and if 
necessary, I will run over on Saturday, and return direct to London, in 
order to join you at the meeting of the Board on Wednesday the 10th. 
If I do not go to Conway till next week, I will go to the Butterley Works 
on Monday on my way to town. 

After the commencement of the experiments on the model 
tube, Mr. Clarke was a constant attendant. He recorded every 
transaction, and reported regularly to Mr. Stephenson every- 
thing that was done. In all respects he became a most intelligent 
and valuable assistant ; his mathematical attainments, and the 
aptitude with which he took up almost every practical detail, 
soon made him well-acquainted with the subject ; moreover, 
having his time at command, and the whole energies of his mind 
concentrated on one object, he attained a degree of expertness 
highly creditable to the talents of a gentleman whose previous 
knowledge of practical mechanics was not extensive. 

My dear Sir, 24 Great George Street, February 5th, 1847. 

I have to apologize for not returning to Canal Street, but Mr. Hodg- 
kinson detained me till the last moment, going through an enormous 
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mass of x's and fs ; and, even then, I was obliged to come away without 
any copy of his investigation, on account of some little clerical errors we 
detected. He however promises to send me a copy, and I will condense 
the matter and report to you on the results of it all. I told him to dis- 
continue the experiments at once, until I inquired of Mr. Stephenson as 
to his finishing the 2nd or 3rd experiments he has begun. He wants 
another month. I find Mr. Stephenson still absent, but I believe he is 
expected tomorrow. I understand, moreover, he intends to delay his 
visit to Wales. It will be well to remove the things from the yard where 
the experiments were made, to be ready for giving it up. 

Believe me, dear Sir, yours very faithfully, 

William Fairbairn, Esq. E. Clarke. 

A series of experiments, made about this time by Mr. Hodg- 
kinson on the resisting powers of tubes to compression, gave 
favourable impressions as to the application of cast-iron on the 
top of the tubes for the Britannia and Conway Bridges. This 
application I strongly opposed, for reasons assigned in the fol- 
lowing letter. 

For some time previous to this communication, the pro- 
perties, strengths and proportions of both bridges had been 
carefully calculated and determined upon. The top with two 
rows of cells presented immense powers of resistance ; but con- 
siderable practical difficulties had to be encountered in the con- 
struction. At the same time, the increased strength exhibited in 
the single cells, during the successive and repeated experiments 
upon the model tube, was of such a character as to lead to the 
adoption of a similar form in the construction of the large tube. 
The application of these facts was readily determined upon on 
account of the difficulties already mentioned ; and the single row 
of cells was unanimously approved of, as equally effective, and 
infinitely more simple of construction. At the same time the 
strength of the bottom plates was increased, until the ratio of 
the bottom section to the top became as 500 to 565, or as 1 
to 1 13. 
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My DEAR Sib, Manchester, February 27th, 1847. 

Having come to a decision, I am exceedingly unwilling to make any 
change ; and nothing should induce me to do so but a conviction that it 
is for the better. You will be in possession of a letter from Mr. Hodg- 
kinson, detailing the results of his last experiments, wherein much stress 
is laid upon the use of cast, in combination with wrought, iron to resist 
compression on the top of the Conway and Britannia tubes. Now with- 
out disputing the accuracy of these experiments, or the conclusions at 
which Mr. Hodgkinson has arrived, I would submit, that, so far as I am 
a judge, they are not such as would induce me to substitute the one ma- 
terial for the other. On the contrary, I am more convinced than ever, 
that the cellular top composed of rolled plate-iron is infinitely superior, 
and better calculated to resist compression, than any form of cast-iron 
that can be introduced ; that is, the weight being the same, and the 
security of the structure being a desideratum in every case. I have 
come to this conclusion, not from any partiality to my own opinions, but 
from a conviction that cast-iron is neither applicable nor so well calcu- 
lated for the construction of large tubes as wrought-iron, and that for 
the following reasons : — 

1st. Because cast-iron is inferior to wrought-iron in particular posi- 
tions, as already shown by Mr. Hodgkinson, in resisting a compressive 
force up to 14 tons upon the square inch. 

2ndly. As a compressive strain of 14 tons upon the square inch cannot 
at any time be laid upon the top of the Conway or Britannia tubes, the 
use of wrought-iron must be preferable to that of cast-iron. 

Lastly. Cast-iron, from its brittleness and crystalline texture, is not so 
safe, nor yet so weH adapted for the construction of large tubes, practi- 
cally considered ; nor is it advisable theoretically, if wrought-iron be supe- 
rior in its powers of resistance (up to 14 tons) to a crushing force. 

Besides, I cannot consider the experiments, recently made by Mr. Hodg- 
kinson, as at all applicable either to the form or the construction of the 
tubes. They are too much of an abstract character ; and although they 
appear to corroborate certain isolated facts, they arc still far from bear- 
ing direct upon the question, as to the form of material necessary to be 
used for the top of the tubes. You are aware as well as myself, that the 
whole of Mr. Hodgkinson's experiments have been conducted differently 
to those which I have made. In his, the tubes have been invariably 
supported in the middle with a frame of cast-iron, and a cross cushion of 
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wood which formed the fulcrum, over which the fracture was made. 
Now it is evident, that this is not the position in which the tubes will be 
placed : they have no frame in the middle, nor yet any cushion on the 
top to keep them steady ; they are, in fact, unsupported from one tower 
to the other when permanently fixed ; they will be in the same position 
as the model tube at Mill wall, with an opening through, and with no other 
support, but what is derived from its own stiffness and the tenacity of 
its parts. By taking therefore the model tube (and I always come back to 
it as our guide), I am satisfied we are much safer, and much more certain 
of due and perfect proportion, than if we calculated from experiments 
abstractedly taken from tubes disproportioncd in all their parts, either as 
regards the thickness of the material, or the length or depth of the tubes. 

I admit, it may be possible for mathematicians to deduce numerous 
important facts from such experiments; but with every deference to these 
useful and distinguished men, I have not yet heard of anything to cause 
a departure from the Mill wall tube. 

If we take that tube, with its numerous and important facts, all bear- 
ing (in due proportion) upon the full-sized structure, and compare it 
with the abstract reasoning of the most profound mathematician, I am 
persuaded we shall be at a loss, as to what should be done in the con- 
struction and form to be adopted in the large tubes. I mention this, 
not from any desire to lessen the value of Mr. Hodgkinson's experiments, 
or their importance in a mathematical point of view, but to lay before 
you the reasons why I adhere with such tenacity to opinions, which, in 
every instance, have been confirmed by their superior importance. I have 
talked this matter over with Mr. Clarke, and I think, if I understood 
him correctly, that we cannot depart from the principle of the cellular 
top, excepting in certain modifications to which we are both agreed, and 
on which we wish to have your opinion and advice. 

The modifications to which I allude are as follows ; — viz. to construct 
the top of much thicker plates, { instead of £ inch, and to form only 
one series of cells, containing as nearly as possible the same sectional 
area, and presenting the same form of resistance to the " puckering" 
and crushing tendency of the material. If this were accomplished, (and 
I see nothing to prevent it), the construction would be much more 
simple ; and, what is of still greater value, increased facilities would be 
offered for the reconstruction of the Britannia tubes at the Straits. This 
is a matter of great importance, as the chief difficulty I have had to en- 
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counter is the riveting of the vertical joints of the tubular series in a 
space, not exceeding 18 inches high, and 18 inches wide. If we adhere 
to the double tier of cells, I fear I must have the whole of the top plates 
loose, in order to effect sound and efficient riveting of the internal joints. 
Now, by the adoption of only one depth of cells and stronger plates, it 
will bring us to the same construction as the model at Millwall, which, 
in every instance, has exhibited a degree of resistance to compression 
considerably beyond that of tension on the lower side of the tube. 

I have already stated my reluctance to change, and I would not on 
this occasion have suggested any alteration, as I am satisfied we have 
now a good top, and I will abide by it, if you think proper ; but my desire 
is, to lessen the expense of construction, and add what we save in weight 
in the top to the bottom of the tube ; that is, to proportion the area of 
the top and bottom of the tube respectively in the ratio of 5 to 4. This 
would bring the form, as well as the sections, a near proportional of the 
Millwall tube, which on every occasion, and at every test, has given re- 
peated instances of the superior strength of the cellular top. 1 have 
carefully considered this matter over with Mr. Clarke, who is even more 
anxious for the change than myself; and after mature deliberation, I 



Fig. 45. 




have to propose that a cellular top, of the following proportions and di- 
mensions, be substituted for that with the double tier of cells. 

The above cells to be 1 foot 8^ inches square ; all the plates to be 
f-inch thick, with stronger angle-iron, and £-inch strips above the top, 
and bottom, as shown at a, a, a, and b, b, b, &c. The above construc- 
tion would give much greater facilities for riveting the joints of the ver- 
tical plates ; and, from the increased thickness of the plates, we should 
not only diminish more than half the number of cells, but I apprehend, 
from a few additional plates introduced at the bottom, we should have a 
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stronger tube. The increase I should propose for the bottom would be 
simply as under. 



Fig. 46. 
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Double plates for the bottom as before. The two outside vertical plates 
at SS double, and an additional line of plates over the two outside cells 
at II. With these curtailments and additions, the areas would stand as 
follows : — 

Bottom .... 500 square inches. 

Sides 259 

Top 565 

If you agree to these proposals, let me hear from you at your early 
convenience ; or in case you deem it proper, I should be glad to see you 
here for a single day, in order to come to a final decision. We must now 
order the plates without a moment's delay, and the sooner it is done the 
better. 

I am, my dear Sir, yours faithfully, 



Robert Stephenson, Esq. 



William Fairbairn. 



The succeeding letter contains Mr. Stephenson's approval of 
the proposed change in the cellular top, accompanied with an 
expression of confidence in the use of cast-iron in certain par- 
ticular cases. 

My dear Sir, London, March 3rd, 1847. 

My letter to Mr. Clarke would convey ray concurrence in the proposed 
change in the arrangement of the top and bottom of the tube, and you 
would also observe, that I proposed to increase the dimensions of the top 
cells, precisely as you suggested in your letter of yesterday. I attach 
some importance to the use of cast-iron ; and in several bridges now in 
the course of construction, the top side of the tube is stiffened by this 
material, but this need not interfere with our present determinations in 
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reference to the Conway or Britannia. I hope, therefore, that the orders 
will shortly be all in the hands of the different manufacturers. I find I 
have an appointment at Lynn on the 9th, from which place I intend pro- 
ceeding to Manchester, when I hope we can make an excursion amongst 
the iron-masters. Trusting that this will be convenient to you, 

I am, yours faithfully, 

William Fairbairn, Esq., Manchester. Robert Stephenson. 

24 Great George Street, Westminster, 
My dear Sir, March 31st » 18 *7. 

I have sent Clarke down to Conway to arrange with Evans, for pro- 
ceeding with the masonry in the upper part of the tubes, where it is 
likely to be interfered with by the cast-iron girders. I am glad to hear, 
that you have given Blair positive instructions to see all off that is wanted 
by the builders. 

I am leaving town on Thursday evening for a week : on my return, 
we must arrange to meet the Board on the subject of the lifting appara- 
tus. I have no doubt it is all right as to Evans's certificate. 

I hope you will arrange to have nearly, if not all, the bottom riveting 
done by the machine, it is so infinitely superior to anything that can be 
done by hand. 

Yours faithfully, 

William Fairbairn, Esq., Manchester. Robert Stephenson. 

Owing to the enormous strain exerted upon the cast-iron 
frame-work and cross beams, very great attention was required 
in their construction. See the description, hereafter given, of 
the method of raising the Conway tube. 

My dear Sir, Manchester, March 24th, 1847. 

I have now completed, or nearly completed, the whole of the drawings 
for the frame-work, girders, &c. for lifting the* tubes. The arrangement 
of the hydraulic apparatus, chains, &c. is also complete ; and as soon as 
we have copied the drawing, the whole shall be laid before you. I am 
now well satisfied as to the security of the ends of the tubes, where the 
chains arc to be attached, as also the large girders, and all the roller 
platforms, which are now secure and in a most satisfactory position. 
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Mr. Clarke took with him the tracings for the hydraulic presses, and 
drawings of those portions of the towers which require the attention of 
Mr. Thompson, and where it will be necessary to have recesses left for 
riveting and uniting the middle parts of the tubes. All these points are 
now clearly developed, and I trust in a way equally satisfactory to you 
as to myself. 

I have appropriated the greater portion of this day in writing to all the 
Contractors and Inspectors urging despatch, and again reminding them 
of the great necessity which exists, for having the work sound and perfect 
in every respect. I have laid a good deal of stress upon them in this 
respect ; but as soon as they are fairly started, I shall convince myself of 
their progress by a careful and rigid inspection. As soon as Mr. Clarke 
returns, we shall finish all the drawings, and have the lists and specifi- 
cations prepared to lay before the Directors, in order to have the tenders 
and contracts completed for the raising apparatus, girders, frames, &c. 

I am, my dear Sir, faithfully yours, 
Robert Stephenson, Esq. William Fairbairn. 

In all the previous experiments on the model tube, the rigi- 
dity of the cellular top resisted every attempt to crush it ; the 
fracture in every experiment having taken place at the bottom 
plates. It was therefore absolutely necessary that the experi- 
ments should be repeated, in order to crush the top, and thereby 
to determine the relative values of the resisting forces of exten- 
sion and compression, and thus to furnish the requisite data for 
the deduction of formula? for computing the strength of tubes 
of any required dimensions. The experiment described in the 
following letter supplied these data, and fully established the 
proportional areas of the top and bottom sides of the tube. 

By this experiment, a laborious scientific research was brought 
to a close, which, it is to be hoped, may prove useful in the future 
requirements of the arts. 

My dear Sir, Millwall, April 17th, 1847. 

I have more than ordinary gratification in communicating to you one 
of the most satisfactory experiments that has yet been made in this, of 
almost all others, most interesting inquiry. It will be fresh in your re- 
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collection, that our last experiment, although conclusive as regarded the 
strength of the bottom of the tube, was nevertheless defective, the tube 
having broke at about one-half the distance between the weight and the 
support. This deficiency arose from the unequal distribution of the 
material, which, on strengthening the bottom with new plates, had not 
been carried beyond the point of fracture, or only about 20 feet on each 
side of the load. In the recent repairs of the tube, this defect was reme- 
died, by the addition of a thinner plate being riveted from A to B on each 
side, thus : — 

Fig. 47. 




equalizing the strength of the bottom, as nearly as possible, to what it 
should have been in the last experiment, or in the ratio of the strengths 
on each side of the centre towards the supports. This arrangement and 
distribution of the material having been completed, we again commenced 
the experiments on Thursday last, and have continued them up to the 
present hour. 

On Thursday we laid on about 61 tons, and took the deflections re- 
gularly as before ; yesterday we continued adding to the weights until 
189,170 lbs. were laid on, which were nearly 15^ tons more than the tube 
ever supported on any former occasion. Fearing there might be some 
anomaly from the unexpectedly great increase of strength, and finding 
the mass of weights did not move so freely as I could wish, we discon- 
tinued the experiment late last night, and this morning had the ground 
excavated all around, in order to be quite certain that the tube had the 
whole weight upon it. This was proved beyond a doubt, and after re- 
storing the weights, which we removed, it ultimately gave way by the 
crushing of the cellular top with a load of 192,892 lbs. = 86^ tons, and a 
deflection of 4*88, or nearly 5 inches. 

This experiment relieves my mind (as I trust it will do yours) from 
any doubts as to the proportions, and as to the security of the vast 
structure on which we are engaged. We have now data on which we 
can safely depend, and it only remains for the mathematician to supply 
the necessary formula, for calculating the strength of any other descrip- 
tion of tube. 

L 
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Mr. Clarke will go into this inquiry, and I have no doubt he will ren- 
der the same valuable assistance in this, as he has done in every other 
investigation with which he has been connected. 

I think it will be desirable that you should see the fracture. The 
tube will remain in its present state, and I hope you will come down 
some day next week, and let me have your opinion as to the result. 
You will observe that the top and bottom areas are now in the propor- 
tion of 24 to 20, or as 6 to 5 *. 

I am leaving for Manchester ihis afternoon by the Express, and remain, 
my dear Sir, 

Yours faithfully, 

Robert Stephenson, Esq. William Fairbairn. 

P.S. The sides of the tube behaved admirably. 

24 Great George Street, Westminster, 
My dear Sir, April 28th, 1847. 

I am requested by Mr. Robert Stephenson to express his regret, that 
he is so overpowered by Parliamentary business that he cannot reply to 
your letter at length, and he bids me press upon you seeing Mr. Clarke 
(whom he has sent to Conway), and arranging to have the proposed change 
in constructing the tubes on the spot carried out, for which it will be 
necessary to have a special Board called, which he trusts you will have 
done, and devote a few days to them and this matter in London. 

Yours truly, 

William Fairbairn, Esq. J. E. Sanderson. 

24 Great George Street, Westminster, 
My dear Sir, ^ 8th, 1847. 

I am much gratified at your resolution, to devote a considerable portion 
of your time to looking the tube-builders up, and getting a good job 
made of the whole affair. I do not think that a large proportion of your 
time is at all necessary. Something like two or three days a fortnight 
is, I am sure, all that you need give up to it ; what would be most valu- 
able is a regular periodical visit, so that the progress may be narrowly 



* It was afterwards ascertained that the relative proportion between the 
area of the cellular top and that of the bottom plate was as 24 to 22. 
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watched, and advantage taken of every new continuation as it occurs. 
Of these there will be many which must suggest improvements in our 
arrangements. There is a meeting of Directors tomorrow, which I 
have only received notice of this moment. I will explain what your in- 
tentions were at my suggestion, and postpone the matter until the next 
meeting. 

Yours faithfully, 

William Fairbairn, Esq. Robert Stephenson. 

P.S. Mr. Clarke mentions the engines for the builders. Let me sug- 
guest that you arrange with the parties who are to use them, as the 
Board are only cognizant of one being ordered, or rather submitted to 
them in your inventory. Let us take care and avoid coming into colli- 
sion with them again on this point. I am especially anxious on your 
account, as well as my own, after what has passed. I am sure you will 
understand the object of my naming the subject in this manner. — R. S. 

The punching, fitting and riveting of different portions of the 
tubes had been in operation for some time at Conway and the 
Straits; and as everything depended upon the security and 
soundness of the rivets, Mr. Stephenson was more than usually 
anxious about them. The following letter was written, for the 
purpose of giving him additional confidence in the workman- 
ship. 

It has already been noticed, that the experiments suggested 
a new form of girder bridge calculated to sustain severe strain, 
and better adapted for spanning wide rivers and deep ravines, 
without the support of intermediate piers, than the form of 
bridges hitherto employed. The first bridge on this new prin- 
ciple of construction had just been opened at Blackburn in 
Lancashire ; and the comparatively slight deflection, which took 
place during the passage " of ballast waggons," fully established 
its efficiency. In the two following letters, this form of girder 
bridge is again recommended to Mr. Stephenson in preference 
to a trussed girder bridge, or to any other form having auxiliary 
means of support*. 

* See Letter to Mr. Stephenson, p. 27. 

L 2 
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My dear Sir, Manchester, June 9th, 1847. 

I have to acknowledge the receipt of your letter of yesterday, and I shall 
be glad to meet Clarke at Liverpool in the morning. As stated to you 
in London, I have made up my mind to devote my best energies to the 
construction and due completion of the tubes, and I will watch narrowly 
and regularly the progress of each construction, that the work be well 
done, and free from blemish in every respect. Such is my determination, 
and in case of neglect in other quarters, the fault shall not be on my 
side. 

After I have carefully inspected the whole of the works at the Straits 
and at Conway, I will report to you in full ; and now that I have them 
altogether, I purpose being there once a fortnight, or if necessary, once 
a week, until they are all started and in full operation. 

A report of each man's work will therefore be presented to you every 
two weeks ; and in case you deem it expedient, the same may be handed 
over to Mr. King for the information of the Directors. More than this 
I think cannot be done, and I apprehend more than this will not be 
required. 

I have just returned from Blackburn, and although the hollow girder 
bridges, which I have been making, are not nearly so good as those 
I am now constructing, they nevertheless contain so many elements of 
strength, cheapness and security, as to be well-entitled to your consider- 
ation. 

I am, my dear Sir, faithfully yours, 
Robert Stephenson, Esq. William Fairbaihn. 

The following is an extract from a letter, dated June 10th, 
1847, addressed to Mr. Stephenson :- — 

" I have carefully considered the principle of the trussed girder bridges, 
and I must honestly confess that my opinion of their strength and security 
is unfavourable. I have always entertained objections to the trusses, equally 
so in this form of bridges as I do to chains, or any other auxiliary as a 
support for girders of any kind. My confirmed opinion is, that every 
girder should be deprived of assistance of any kind, and should be en- 
tirely dependent upon itself for support, and its power of resistance to 
the load. I may be wrong to some extent in these views, but I think, 
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when we are again together, I shall be able to prove, not by mathematical 
demonstration, but by some practical facts, that I am correct. I think 
you will find, that trusses and chains seldom or ever harmonize with rigid 
bodies, and are more apt to do mischief than add to the strength of the 
body they are intended to support. 

" I find that the plate-iron hollow girder will not only be much stronger, 
but ultimately cheaper than any other that you can adopt. I have now 
discovered an excellent principle of construction, one that unites the 
elements of strength with the economy of material, and which I appre- 
hend will be well-worthy your attention in the construction of bridges of 
this kind. 

" In the construction of the hollow iron girder, the greatest difficulty I 
have experienced is in making a substantial and satisfactory provision 
for the cross-beams of the roadway. This I have now accomplished 
satisfactorily to myself, and I trust, when fully developed and worked 
out, it will be equally so to the profession at large. 

" The construction of the bridge we are now making for Mr. Bidder 
has suggested this arrangement ; and in case you should adopt the 
wrought-iron girder, I would strongly recommend it for considera- 
tion." 

In the same communication the following sketch of the pro- 
posed bridge was given for consideration, taking the span of 
100 feet, and after referring to some particulars, which do not 
bear directly upon the subject, the letter proceeds as follows : — 



Fig. 48. 




" The depth of the girders in the middle at A to be 7 feet, and at B, B, 
5 feet. The sections to be as under. 
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" The double plates a, a to form the bottom of the girder in the usual 
way, and the plates e, e t e to form a shelf for receiving the cross-beams 
c, c, and at the same time to answer as a covering-plate for the joints of 
the plates a, a, and also as a tensile plate for the bottom of the girder. 
From this rough description, you will perceive that the plates e, e, e, e 
run longitudinally along the bottom, and are riveted to it by the angle- 
iron, forming with the sides a continuous shelf, and receiving the cross- 
beams at every 3 feet, over which are placed the rails ; this arrangement 
will, as shown above, save considerable expense and weight for the road- 
way. I trust, from this rough and hurried description, you will clearly 
understand and approve the principle of construction. 

" It adds considerably to the strength of the girder, without much in- 
crease, if any, to the weight. 

" Besides, it renders the construction of the roadway convenient and 
secure ; and by introducing a cross plate along every third or fourth 
cross-beam, and riveting this to the outer bracket of angle-iron, every 
purpose will be served for keeping the girders straight, and retaining the 
whole in its place. 

" In the event of your adopting this description of bridge, I would fix 
the girder A upon the piers, and by resting the extreme ends at B, B, 
upon plates with planed surfaces, the expansions and contractions will be 
effected without risk of distortion in the girders. 

" The bearing powers of these girders in their centres would be for 
the outside ones 182, and for the middle ones 276 tons. This would give, 
for the bearing powers of one span, and for one line only, a resistance 
equal to 728 tons equally distributed, or in the ratio of 728 to 90, being 
638 tons greater than the heaviest load. 

" I am sure you will pardon me for offering these suggestions, ami 
trusting this may be useful." 
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The next two letters refer to Mr. Stephenson's visit to Conway, 
his inspection of the tube, and the quality of the workmanship. 
These letters further allude to the Blackburn and the Camden 
Town hollow girder bridges, showing their relative deflections 
and comparative powers of resistance. 

My dear Sir, Manchester, July 21st, 1847. 

I trust you found everything going forward to your satisfaction at 
Conway and the Straits. I am getting on rapidly with the drawing for 
all the beams, plates, &c. for the bridges. I am satisfied they are now 
strong enough, and I think, when you have a copy of the drawings, they 
will receive your sanction and approbation. The castings for the Conway 
are now all complete, and those for the Straits will be put in hand imme- 
diately. I shall be there on Monday, and will see Mr. Ross or Mr. Ben- 
net, and explain everything to them. 

We have had the trains over the Bolton and Blackburn Bridges, and 
they answer admirably. Three heavy engines, linked together, were 
driven over them at high and slow speeds, with a deflection of only T ^ths 
of an inch in the one, and -f^ths in the other. They are perfectly rigid, 
and although not so well-proportioned and well-made (Garforth made a 
mistake in them) as those I am now constructing, they are nevertheless 
of the most satisfactory description. I must send you all particulars on 
the first opportunity ; till then I am faithfully yours, 

Robert Stephenson, Esq. William Fairbairn. 

24 Great George Street, Westminster, 
My dear Sir, July 22nd, 1847. 

I found everything going on well at Conway. I like the substantial 
appearance of the whole thing. The sides are much stiffer than I anti- 
cipated. I examined the holes and riveting closely, and I thought it well 
to order that the rymer should be put through every hole. This may 
not be necessary in every case ; but as it is difficult to draw the line where 
the rymer should or should not be used, I thought it the safest plan to 
give an order that all should be done. 

I am glad to hear that the tubes on the Bolton line are so satisfactory. 
The deflection you name is greater than I should have expected. Our 
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Chalk Farm tubes had ] 50 tons upon them, without any perceptible de- 
flection. This was Mr. Dockra/s report to me. 

Yours faithfully, 

William Fairbairn, Esq. Robert Stephenson. 

Before casting the large beams, A! and A 2 (see fig. 50), in- 
tended for supporting the hydraulic pumps, and for sustaining 
half the weight of the tube, Mr. Stephenson considered it 
desirable to have the opinion of Mr. Hodgkinson as to their 
strength. This was accordingly done ; and after visiting the 
foundry and inspecting the patterns, he suggested that a number 
of ribs, a, a, «, a, should be used as supports for the top and 
bottom flanches of the beam. These connecting ribs were ac- 
cordingly introduced ; but most of those cast from the improved 
pattern broke, as I anticipated, in the contraction of the metal. 
Subsequently they were reduced to the shape of brackets, which 
rendered the casting perfectly sound. 

The breakage of the large beams from unequal contraction 
caused great uneasiness ; and in order to ensure safety in a 
structure of such vast importance, the top beam A 2 was intro- 
duced, and by giving an equal distribution of the pressure upon 
the large beam, the utmost security was attained for the lifting 
of the Conway tube. 

My dear Sir, Manchester, July 23rd» 1847. 

I find I shall have to make some alterations in the large cast-iron 
beams for supporting the water presses. Two of the others have broken 
in the cooling ; and I am now going down to Warrington in order to 
make some change in the proportions. I find I shall have to use double 
beams, as under, for supporting the pumps. 

This will cause a more equable distribution of the load upon the lower 
beam, and render it secure and free from risk. With the simple beam, 
presenting such anomalous results in the shrinking, we should not feel 
safe. The law of crystallization seems to vary considerably under nearly 
the same circumstances; and although the same metal is used, and 
everything precisely similar, it is anomalous that five or six of the beams 
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should be perfectly sound in their contraction, and that two of the others 
should crack in the middle without any apparent cause. These are the 




results of the beams which arc built in the wall, and with your permission, 
I will not only make some alteration in those beams, but use the double 
beam for lifting the tubes. 

I am glad you like the appearance of the Conway tube : all the others 
will be equally substantial, and I trust even superior in quality as regards 
the workmanship. You have done quite right by insisting upon the 
rymering of the rivet-holes ; and I shall support and confirm your orders 
on Thursday next, when I am over at Conway and the Straits. 

I have no doubt the Chalk Farm bridge is much more rigid than those 
I have made for the Bolton and Blackburn line. It is nearly double the 
depth as compared with the span, and I dare ssty a much more expensive 
bridge. From Mr. Flannigan's (the engineer's) report, they are however 
sufficiently strong, and appear to give perfect satisfaction. On my return 
from the Straits I shall, however, have them tested with great care and 
let you know the results. 

Meanwhile, I am, yours faithfully, 
Robert Stephenson, Esq. William Fairbairn. 

At the period of the date of the following letters, sound riveting 
was, as it is now, a desideratum in the construction of wrought- 
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iron tubular bridges. At the commencement of the construc- 
tion of the Conway and Britannia Bridges, it was stipulated that 
the contractors should use the riveting machine in every case 
where it could be applied ; and in order still further to enhance 
the value of this process, all the parts which could not be 
reached by the machine were to be riveted with heavy hammers, 
for the purpose of causing the rivets to fill the holes, and other- 
wise to make the work, as nearly as possible, equal to that done 
by the machine. During the progress of the construction of 
the tubes for the Britannia Bridge, the machine-work was found 
(according to the opinion of Mr. Mare the contractor) both ex- 
pensive and inconvenient, on account of the size and great 
weight of the plates, and the difficulty of suspending them over 
the machine. These drawbacks were not however experienced 
' by Mr. Evans, the contractor for the Conway tubes, who over- 
came every difficulty by the introduction of powerful travelling 
cranes, which enabled him to rivet the greater part of the 
bottom and sides of both tubes by the machine. Mr. Mare, the 
contractor for the greater portion of the tubes for the Britannia 
Bridge, adopted a different method; and by the use of heavy 
hammers made the work, if not equal in solidity, at least nearly 
so, to that done by the machine. The superior quality of the 
hand-riveting executed by Mare, with the heavy hammers, im- 
posed the necessity of using the same means in the hand-work 
done by the other contractors, Messrs. Garforths and Evans. 
All the riveting therefore, not admitting of the use of the ma- 
chine, was done in the way described, and with much greater 
effect than could possibly be accomplished by the light hammers 
generally used in the old process. 

As the time drew near for floating and raising the tube, it 
became a question of some importance, how to attain an effective 
system of organization of the hands to be employed for the 
purpose. Up to this time Mr. Stephenson had not expressed 
himself definitely on the subject ; but his letter dated the 23rd 
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August was sufficiently explicit, and set the question entirely 
at rest. 

My dear Sir, Menai Straits, August 16th, 1847. 

I have gone carefully over all the riveting as practised by Mare and 
Garforth, the one by machinery, and the other by hand. Both of them 
are good in their way, and now that we have 6> and 7 lbs. hammers, we 
can scarcely do otherwise than make good work. I shall see Evans 
tomorrow on the same subject, and still further increase the size of his 
hammers. 

Now that we have made a beginning here we shall go on with speed ; 
and from the active habits of Mare's foreman, I have no doubt they will 
turn off a great deal of good work. As soon as one of the tubes is well 
advanced, we shall see how far it may prove desirable to have the fourth 
platform constructed. I apprehend it will be wanted, as all the four 
tubes will be required for lifting at one and the same time. By the by 
will you write me to Manchester, stating whether it is your wish that I 
should take charge of the floating and raising of the tubes ? I have no 
objection to do it, and to take the management of the whole thing, sub- 
ject to your approval, and to be responsible for the result. I should 
however require some alterations in the pontoons, as you will readily re- 
member that I have all along contended for large vessels, and Mr. Clarke 
on the contrary for small ones. Now, I am of opinion that the process 
of floating is the most critical and precarious of the whole ; and consider- 
ing the great depth of the tubes, and the height of the centre of gravity, 
I am firmly persuaded, that the remaining pontoons should be at least 30 
feet larger than those at present constructing by Mr. Evans. It is most 
desirable that this part of the subject should be well considered. 

I have no objection, with your consent, to take the management of the 
whole ; and I shall be most happy to have at my command the valuable 
assistance and intelligence of Mr. Clarke. Will you inform me what are 
your views on this subject, as no time should be lost in a matter which 
involves considerations of such deep importance ? 

I am drawing up an advertisement for giving publicity to our new 
patent girder. You are aware it has been taken out in my name ; and 
although I have probably contributed much more than most others in 
determining its proportions, as regards strength, &c, I nevertheless am 
of opinion, that your name should stand at the head of the invention. 
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I do this from a conviction that you are entitled to precedence, not from 
having worked harder, or done more for it than myself ; but from the 
undeniable fact, that I should never have thought of the experiments 
which led to the discovery, but from the instructions which I received 
from you relative to the large tubes. 

These experiments have unquestionably led to the development of an 
entirely new sera in the history of girders and bridges, particularly of 
those of large span. On all these points you must endeavour to steal 
an hour from your other engagements, and let me know what are your 
wishes, and I will try to carry them into execution. 

I am, my dear Sir, very faithfully yours, 

Robert Stephenson, Esq. William Faibbairn. 

Mv deab Sib, London, August 23rd, 1847. 

I was surprised at your letter this morning, askiugme if I wished you 
to take charge of the floating and lifting. / consider you as acting with 
me in every department of the proceedings, and I shall regret if anything 
has been done which has conveyed to you the idea, that I was not de- 
sirous of having the full benefit of your assistance in every particular. 

Pray therefore, if Mr. Clarke be with you, confer with him as to all 
that has been done with the pontoons, and then let me see you both. I 
am going to spend three or four days at Tapton with my father — say 
from next Sunday until the Wednesday following. I wish very much 
you and Clarke would join me ; my father will be delighted to see you ; 
I hope therefore you will contrive to come. 

I wish in the meantime, you would desire Clarke to order Evans to 
put decks to all the pontoons he has built, as well as raising their sides 
one foot. The model which I have here, showing the tube and boats to 
an exact scale, indicate to me very considerable stability ; but to make 
everything safe, I will at once concur with your notion of increased 
length. When at Tapton we will discuss your proposed advertisement as 
to the patent. Your view of the matter seems to me just and honourable. 

Believe me, yours sincerely, 

IVilliam Fairbairn, Esq. Robert Stephenson. 

The following letter indicates the views entertained by Mr. Ste- 
phenson, as to the size and strength of the pontoons for floating 
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the tubes. From the first, he entertained the idea that an in- 
creased number of small barges would be preferable to a smaller 
number of large ones. I took a different view of the subject, 
and contended for the large ones, as being steadier and safer. 
Subsequent experiments, and the floating of the Conway tube 
itself, however, confirmed the accuracy of Mr. Stephenson's 
opinions ; as the lighter pontoons proved as secure as those of 
greater tonnage, and were probably more manageable. 

24 Great George Street, Westminster, 
My deab Sir, No date. 

I am glad you have settled with the Colebrook Dale Company. These 
arrangements I leave entirely with you ; and you may rest assured 1 will 
agree in any arrangement you may deem expedient to make with the 
contractors. 

I have been constantly canvassing and calculating the stability of the 
barges lengthened, since I left you, without having arrived at any very 
satisfactory result. The great height of the tube, and the position of 
the centre of gravity, render the use of sheet-iron barges very preca- 
rious ; but with long ones the difficulty docs not entirely disappear ; at 
least another starts up, although I do not deem it so formidable ; that is, 
in the strength of framing and trussing which long barges must neces- 
sarily require to prevent them breaking in the middle. In any case, I 
have a strong leaning to the employment of a considerable number of 
vessels instead of a small number ; for with a large number, a casualty to 
any one or two of them would not much interfere with our proceedings 
or progress during the floating. This, I think you will agree with me, is 
of the very last importance. 

I am compelled to leave for Paris on Saturday, but I shall return as 
soon as practicable ; in the mean time I leave the arrangement entirely 
in your hands. This evening I shall talk to Clarke about the £-inch 
plates. I hardly understand it from your brief allusion to them, but I 
have no doubt you have explained it to him. 

Believe me, my dear Sir, yours faithfully, 

William Fairbairn, Esq. Robert Stephenson. 

The prognostications of failure which assailed us from almost 
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every quarter rendered every precaution necessary ; accordingly, 
it was agreed, to build two temporary stone piers, and as soon as 
the tube was finished, to place it upon them free froni all other 
support, and then to test its strength by actual experiments. 

As the construction drew near completion, and the first day 
of trial was at hand, the utmost anxiety was depicted in the 
countenance of every one interested in its success. A great and 
important problem had to be solved ; and Mr. Stephenson, I 
have no doubt, shared with me considerable mental anxiety until 
the tests were applied, and every doubt removed. The ultimate 
issue of the undertaking involved the loss or gain of reputation, 
which from the commencement held been staked upon the re- 
sult. The question repeatedly asked was an important one :— 
" Will the large tube follow the same law in its powers of resist- 
ance as that indicated by the experiments on the model tube ?" 
To me the matter was scarcely problematical, but still there 
existed doubts ; and until the tube was suspended on the tem- 
porary piers, and had taken its own weight, it was found next 
to impossible to divest the mind of some degree of alarm, even 
in the face of the conviction that all was right. 

Amongst other schemes for effecting the tests was one pro- 
posed by Mr. Lillie of Manchester, namely, to fill the tube with 
water to a depth commensurate with the weight to which it 
should be proved. At first the proposal appeared to be well 
conceived ; but on further reflection, some difficulties presented 
themselves in making the bottom and sides water-tight, and 
the admission of the salt-water* between the joints of the 
plates, which is alluded to by Mr. Stephenson in his letter of 
December 29th, was a serious objection to the plan. Alto- 
gether the scheme, though feasible, was abandoned for the 
reasons there assigned. 

Some doubts were entertained as to the strength and security 

* Fresh water could not be obtained at an elevation sufficient to run into 
the tube. 
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of the temporary piers, composed of soft Runcorn stone, for sup- 
porting the weight of the tube. These piers were however 
increased in strength, by covering the top of the masonry with 
large iron bed-plates, which, being united to a covering of 
solid teak wood 8 inches thick, gave increased security by an 
equable distribution of the pressure over the surface ; and thus 
all apprehensions were removed as to the safety of the piers. 

My dear Sir, Conway, December 24th, 1847. 

After careful consideration, I have come to the conclusion on the sub- 
ject of testing the tube, that it will be preferable in every respect, to have 
it tested with water. I have examined the whole of the D platform and 
also the sides ; and from what I can see, there will be no difficulty in 
making it sufficiently water-tight, fully to answer the purpose. I would 
therefore propose, that a dam formed of planking should be fixed at each 
end of the tube, with valves or flaps to discharge the water in case of 
need, — the height of the dam to be 6 feet above the D platform, which, 
if filled to that height, would give exactly 1000 tons equally distributed 
over the surface. This is probably too great a test, but it can be re- 
duced to 500 or 600 tons, as may be deemed expedient. I should not 
however fear the result with even the greater weight of 1000 tons. In 
order to fill the tube to the proposed height, one or two pumps attached 
to Mr. Evans's engine will be sufficient for that purpose; and these pumps 
can be worked at pleasure at any given velocity to retard or accelerate 
the rate of filling. There appears to me to be many advantages in this 
mode of testing, such as equalizing the pressure, and bringing all the 
parts of the tube to their proper bearings ; also the great nicety and regu- 
larity with which it can be tested, and that, as circumstances may require. 
Entertaining these views, and having a full conviction of the superiority 
of this method of determining the bearing powers of the tube, I should 
be glad to have your sanction to its adoption. Mr. Clarke will inform 
you more in detail as to its advantages, and I have no doubt it will be 
found to be the cheapest and the best. As soon as I hear from you, I 
will give Mr. Evans orders to prepare the pumps and the two dams, 
which are all that are wanted to make the experiment. 

I have carefully gone over the calculations as to the pressure that will 
come upon the temporary piers, and find that under the most unfavour- 
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able circumstances, it will not exceed 13 tons to the square foot. You 
need not be alarmed as to the strain being all upon the outer edges, as 
the cast-iron cross-beams, and the four lifting beams which are connected 
by props or pillars with a couple of keys under the ends, will distribute 
the pressure, as nearly as possible, over the whole area of that part of the 
tube which rests upon the pier. Besides, it must be borne in mind that 
we have a good mural platform upon the top of the masonry. 

My friend Mr. Lillie is here with me to look at the works, and, like 
every one else who possesses judgement in these matters, is convinced 
of the strength and great security of our work. 

We shall have one of the cast-iron frames in today, and as everything 
is now done for one end, I expect to have it finished, or nearly so, by the 
end of next week. Altogether, we shall be ready, I have no doubt, for 
testing before the middle of next month, probably about the 10th of 
January. 

I could wish you to accompany me over here about the 4th. I am 
returning tomorrow, but will be here again next week; and on the 
Tuesday after I expect we shall be ready for inspection. You will there- 
fore oblige me by dropping a note to Manchester for my guidance, and 
believe me, always faithfully yours, 

Robert Stephenson, Esq. William Faibbaibn. 

Adelphi Hotel, Liverpool, 
My dear Sir, December 29th, 1847. 

I will be with you tomorrow morning to speak about the waterproof 
of the tube. I cannot say I like it, on account of the salt water filling 
the spaces between the plates with a thin layer of salt. The chemical 
effect of this is entirely doubtful. As I shall so soon see you, perhaps 
at the Polygon this evening, I will not say a word more at present. 

Believe me, sincerely yours, 

William Fairbairn, Esq. Robert Stephenson. 

About this time Mr. Stephenson expressed a desire, that every- 
thing connected with the transport of the tube, particularly the 
pontoons, which had to float it, should be minutely examined. 
This was accordingly done ; and as the vessels which had been 
constructed by Mr Evans the contractor, appeared defective, 
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both as regards workmanship and construction, considerable 
alterations were ordered to be made ; by the introduction of 
strong bulkheads, decks and tic-bars, and by a thorough re- 
caulking, the pontoons were rendered perfectly secure and fitted 
for the work they had to perforin. 

24 Great George Street, Westminster, 
My dear Sir, January 7th, 1848. 

Just as I was making arrangements to come down, I received an ex- 
press from the resident engineer of the Midland, that the Amber Gate 
Tunnel was moving from some external pressure. I have therefore been 
down there instead of with you. I am glad to hear however from your 
note received this morning, that all is progressing satisfactorily, though 
not with that despatch which could be desired. Your presence will do 
much, and I hope you will give as large a portion of your time as 
you can possibly spare. You say nothing about the boats having bet n 
tested under the tube. I am very anxious to see this done, for I fear 
they will require a great deal of stiffening. 1 cannot now get away from 
London until after the Board on the 12th. 

Faithfully yours, 

WMluim Fairbairn, Esq. Robert Stephenson. 

The responsibilities which the testing, floating, and raising 
of the Conway tube involved, were apparent from the more than 
ordinary caution that was observed in all the preparations that 
were going forward for that purpose. The pontoons, bearing 
girders, and hydraulic pumps, were frequently and closely in- 
spected ; and in order to make everything as secure as possible, 
additional time was allowed, and hence the tube was not sus- 
pended for some days after the date of the following letter. 

Professor Babbage, and some other scientific gentlemen, had 
expressed a wish to be present at the experiment of testing, but 
the time proved inconvenient for Mr. Babbage, and the trial 
therefore took place, in accordance with Mr. Stephenson's 
request, in the absence of strangers. 

M 
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My DEAE Sir, Conway, January 21st, 1848. 

After a complete investigation of the state of the works here, I have 
come to the conclusion, with the consent of Mr. Clarke and Mr. Evans, 
that it will be premature for you to be here before this day week, the 
28th inst. We could probably be ready for testing on Tuesday, but it 
would hurry the thing too much, and I am most desirous that we should 
have all finished and clear of confusion before we attempt the suspension 
of the tube. This will be accomplished before Friday next, and I should 
feel obliged if you will keep yourself disengaged, in order that you may 
spend the remainder of the week at this place. We shall have three or 
four days' work for you, as we purpose to test the pontoons, the presses, 
and large girders at the same time ; and I am quite sure it is your wish, 
as well as my own, that we should have all the work complete, and leave 
nothing to chance. 

It is either to " make a spoon or spoil a horn" with us, and I am most 
desirous that the "spoon" should not only be well-made, but such as 
ought to come from the hands of an artist. I believe it will be so, and 
I trust when you reach us on Friday, that you will pronounce the whole 
as a good, and for a first essay, a perfect job. We have yet a good many 
odd matters to do, to make the necessary arrangements for floating, 
raising, &c. Professor Babbage is desirous of being present at the experi- 
ment of testing, but I think we had better be entirely alone, and let him 
visit the tube when the load is on it, some days after we are ourselves 
satisfied with the results. But I shall see you on these and other mat- 
ters on Tuesday morning next, as I purpose returning to Manchester 
tomorrow ; and having one day's work in London on Tuesday, I shall 
see you on the morning of that day, and return to Conway by the Ex- 
press train the same evening. I therefore wish you to follow on the 
Thursday, when everything will be ready for your inspection. 

I am, my dear Sir, ever faithfully yours, 

Robert Stephenson, Esq. William Fairbairn. 

It might be considered invidious, if not ungenerous, to im- 
pugn the motives of others, in what may be considered a legiti- 
mate opposition to the experiments from which the principle as 
well as the construction of the Conway tube were derived. It 
does not, however, admit of doubt, that the construction of the 
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model tube was opposed, and the experiments made upon it to 
some extent condemned as inapplicable, by persons from whom 
a different course of proceeding might have been expected. 
Labouring under prognostications of failure, it is perhaps not 
extraordinary that in the moment of success I should have be- 
trayed some excitement, and have made use of certain hasty 
expressions, which in calmer moments would not have escaped 
me. It must be remembered that the testing of the Conway 
tube was an event of no ordinary kind : it was an experiment 
upon a gigantic scale, involving results of the deepest interest 
in relation to the mechanics of engineering. Under the in- 
fluence of these feelings I communicated the result of the test 
to several gentlemen, eminent in science, and to others of high 
standing in the profession. 

In making these communications, I, however, disclaim any in- 
tention of appropriating to myself the merit of the undertaking, 
or of hurting the feelings of any person whatever, far less those 
of Mr. Stephenson. Hastily written notes were sent to Pro- 
fessor Moseley, Mr. Babbage, Professor Willis, Mr. Rennie, and 
others, but I am not aware that they contained any expres- 
sion calculated to give offence. It is much to be regretted 
that these letters were written, as they gave dissatisfaction to 
Mr. Stephenson, and eventually, in connection with other cir- 
cumstances, led to my retirement on the completion and erection 
of the first Conway tube. 

All the facts connected with the suspension of the Conway 
tube on the temporary piers, and the different tests to which it 
was subjected, were regularly forwarded to Mr. Stephenson ; 
the letter dated February 2nd, 1848, makes a comparison be- 
tween the experiments made on the full-sized tube and those 
which had been made on the model; the result of this cal- 
culation fully verifies the formula which had been used for 
determining the proportions of the different parts of the tube. 

M 2 
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My dear Sir, Manchester, February 2nd, 1848. 

On comparing the experiments on the Conway tube with that of the 
model at Mill wall, I find, that so far as they were carried, its deflections 
and powers of restoration are as near as possible the same. 

The whole of the model tube experiments appear to be borne out by 
those on the large scale ; and there can be no doubt but both tubes fol- 
low the same law as regards the deflections, and the elastic powers by 
which the form as well as the position is maintained. Through a series 
of distinct experiments, in the increase of load, I find the model tube 
followed a constant increase of deflections of one-tenth of an inch to every 
two tons laid on, till fracture took place with 86| tons. 

Comparing this with the ratio of deflection as given in the Conway 
tube, I find it would sustain a weight of 2200 tons with a deflection of 
30 inches before it broke*. This is with the weight equally distributed 
over the bottom of the tube, and exclusive of its own weight ; the ulti- 
mate deflection of 30 inches being however due to the weight of the tube 
and its load of 2200 tons. If I am correct in my calculations, which I 

* Here let J= the ultimate deflection ; 1= the moment of inertia of the 
section of rupture ; h= the distance of the upper side of the beam from the 
neutral axis ; S= the force opposed to compression, per square inch, at the 
upper side of the beam ; E= a constant, usually representing the modulus 
of elasticity ; the other notation being the same as at p. 68 ; then we have (see 
Moseley's Engineering, p. 507), 

48EI K ' 

Now, assuming that this equality obtains at the point of ultimate deflection, 
we have (see Moseley's Engineering, p. 554) 
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will show by and by, we have a sustaining power of 2200 to 250, or in 
the ratio of 8*8, or nearly as 9 to 1. 

Suppose, however, that we have a power of resistance of only 8 to 1, 
we then have a power which nothing in the shape of a railway train can 
injure. I have deduced these calculations from the model tube, which 
broke with 86J tons, and a deflection of 4'88 inches. 

Will you inform me when you next purpose being at Conway ? I was 
thinking of going over again early next week in order to make arrange- 
ments about the pontoons, and to see that they are equal to their work. 

1 am, my dear Sir, yours faithfully, 

Robert Stephenson, Esq. William Fairbaibn. 

In the following letter Mr. Stephenson asserts that " Mr. Hodg- 
kinson 's experiments alone have given the true law that governs 
the strength of different-sized tubes." Now what this law de- 
duced by Mr. Hodgkinson is, I have yet to learn. For anything 
which I know to the contrary, Mr. Hodgkinson may have com- 
municated something of the sort to Mr. Stephenson, but if this 



hence by division we have 

S_P A, 

but in similar tubes, 

h • k I I - * l — 
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hence it appears, that the ultimate deflections of two similar tubes are to 
each other as their lengths. 

Moreover the deflection of a beam, when uniformly loaded throughout, is 
the same as though five-eighths of that load were suspended from its middle 
point (Moseley's Engineering, p. 514). 

Taking, as in the model tube, 5, =4*88, and 

then by equation (3.) 

—=-, .\ 29*28 inches. 
4-88 1 

which corresponds, very nearly, with the ultimate deflection of the Con way 
tube, given in the above letter. 
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were the case, I never received any intimation of it. Indeed, 
as I have already stated, Mr. Hodgkinson refused to assist me 
with his mathematical knowledge, and hence the Conway tube 
was constructed from formulae derived from my experiments 
alone. 

My dear Sir, London, February 7th, 1848. 

I only reached London this morning from Newcastle, when 1 received 
your previous note, upon which I will speak to you verbally. You allow 
your feelings to get the better of you respecting Mr. Hodgkinson, and I 
think improperly ; for it is clear, that his experiments alone have given 
the true law that governs the strength of different-sized tubes. Both 
your plan and my own for calculating the strength are empirical ; but 
Hodgkinson's experiments, and his deductions from them, give the true 
law with remarkable consistency. 

Respecting the gangway, I would rather in the first instance lay down 
deals. I am glad to hear you are going down to Conway. You have 
heard, I conclude, that the lifting-crane has broken down, and broken 
some of the heavy girder castings. 

Clarke I believe is in town, but as soon as I see him I will despatch 
him to Wales again to meet you. 

Yours faithfully, 

Hllliam Fairbairn, Esq. Robert Stephenson. 

My dear Sir, Manchester, February 10th, 1848. 

I will not trouble you with any future observations about the experi- 
ments ; they have realized your original conception and that is sufficient 
I shall not therefore quarrel with Mr. Hodgkinson or any other mathe- 
matician who gives the law, but confine myself exclusively to the com- 
pletion of the work, already so well begun. You may therefore calculate 
upon my cordial assistance, in bringing the whole to a satisfactory con- 
clusion. 

I am, my dear Sir, always faithfully yours, 
Robert Stephenson, Esq. William Fairbairn. 

On the Monday following the date of the next letter, the 
tube was raised to its full height ; and the hydraulic pumps, 
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which worked admirably, proved themselves fully equal to the 
task they had to perform. The ascent was slow (about 10 feet 
per hour), and with the exception of a series of pulsations pro- 
duced by the action of the pumps, the whole movements were 
perfectly steady and secure. At the commencement of the 
ascent the workmen exhibited great caution in venturing under 
the tube, but before it had attained a height of 4 feet every 
symptom of fear had disappeared ; and, during the time it was 
suspended on the chains, they worked under it at both ends for 
two days in succession. 

The completion of the Conway tube, and the rigid nature of 
its structure, gave increased confidence in the construction of 
the tube for the Britannia Bridge. The height of the latter tube 
being considerably greater than that of the former, it was sug- 
gested to increase the depth and height of the angle-plates, and 
by these means to stiffen the sides, and render the tube free 
from "buckle," and secure as respects the retention of form. 
These suggestions were at once acceded to, and are now incor- 
porated in the formation of the Britannia tubes. 

A few days antecedent to the writing of the following letter, 
a communication from Mr. Bidder appeared in the Manchester 
Guardian, censuring in severe terms a paragraph wluch had 
appeared in that journal, and contending that Mr. Stephenson 
was alone responsible for the success or failure of the under- 
taking. That communication, owing to its manner, style, and 
language, did not seem to require any further reply than that 
which was given by the editor of the ' Guardian/ 

My dear Sir, April 6th, 1848. 

I expected to have found you here, as a letter from Mr. Lee informed 
me that the train would wait your instructions on Tuesday last. Every- 
thing goes on satisfactorily, and we expect to have all the raising appa- 
ratus complete by Saturday, and ready for raising on Monday or Tuesday 
next. On either of those days, if not otherwise engaged, we could wish 
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to see you here, but it is not absolutely necessary, as everything appears 
to be of the best and most substantial character. 

There appear to be one or two points in connection with the Britannia 
tubes which will require attention, and which I have mentioned to 
Mr. Clarke ; the principal of which is to deepen the angle-plates of the 
four large tubes, so as to stiffen the sides, and connect them more rigidly 
with the top and bottom cells, as under : that is, to extend a few of the 



Fig. 51. 



angle-plates, say at every 20 feet double the 
distance up and down the f iron on every side, 
as shown at a, a, a, a. This would add con- 
siderably to its rigidity and retention of form. 
1 am persuaded it is perfectly secure as it is, 
but we are quite in time to do it, and although 
not wanted, this would nevertheless make 
security doubly sure. 

I was sorry to perceive an angry letter from 
Mr. Bidder to the editor of the Manchester 
Guardian, complaining of a paragraph pub- 
lished in a previous number, which I knew 
nothing about, and which with all its inac- 
curacies was inserted, certainly without my 
knowledge. As stated to you in a previous 
note, it is not my wish to push myself forward 
in this matter, and any future notice which may 

appear in the public prints, you may rest assured does not emanate 
either directly or indirectly from me. I am perfectly content to leave all 
these matters in your hands, and remain, 

My dear Sir, always faithfully yours, 

Robert Stephenson, Esq. William Fairbairn. 

As every precaution was absolutely necessary in raising the 
tube, it was deemed expedient, in order to avoid the conse- 
quences of accident to any part of the apparatus, to follow up 
the tube in its ascent with wood packings placed under the 
bottom at each end. This was at first done with great care, 
but after attaining the height of a few inches the whole of the 
machinery appeared so perfectly efficient, as to ensure the utmost 
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confidence in the pumps, chains, &c. ; the packings were there- 
fore discontinued, and the tube was raised to the required 
height, about 20 feet, without the least accident. 

My dear Sir, London, April 8th, 1848. 

The Board require me in London on the 12th. As soon after that 
• date as practicable I shall come down ; in the meantime you will proceed 
with the lifting, and I rely upon your caution in keeping the packing 
close up to the tube as it ascends. You will of course arrange for the 
lifting and the brickwork to go on in steps, as we agreed upon when last 
at Conway together. 

When the paragraph in the Manchester Guardian was shown to me, 
I said at once that I was confident Fairbairn had nothing to do with it, 
and declined taking any notice of it. Bidder's letter I have not seen : 
it was written entirely at his own instigation and responsibility ; for, 
from the first, I have resolved not to interfere with what editors of papers 
like to write. 

Yours faithfully, 

William Fairbairn, Esq. Robert Stephenson. 

P.S. Your account of the action of the presses is really delightful. I 
think we shall go on successfully to the end. 

I have now brought down this correspondence to the period 
when my official connection with the Chester and Holyhead 
Railway Company, as engineer for the construction of the 
tubular bridges, may be said to have virtually ceased; and I 
should willingly have passed over in silence the remainder of 
the events which transpired, were it not that the completeness 
of the narrative, as well as the justification of my conduct, de- 
mand some explanation. Independently of the regret which I 
experienced in withdrawing from an undertaking to which I 
had devoted so much time and thought, — an undertaking fraught 
with the greatest interest, and which had, as it were, grown up 
in all its magnificent proportions under my own direction, — I 
can truly say that the disagreement which took place with 
Mr. Stephenson is on my part much deplored. But I trust 
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that the reader of the foregoing pages will, at least, have arrived 
at the conclusion, that I had taken the most important part, in 
developing, and in giving a practical form to Mr. Stephenson's 
idea, and also in the superintending the construction and erec- 
tion of the first Conway tubes. The fact is, I laboured almost 
incessantly in devising plans, or in watching over the practical 
details of the work, from the day on which Mr. Stephenson's 
suggestion was communicated to me, until the close of my 
engagement ; and I can sincerely say, that I was always actu- 
ated by the principle of leaving nothing undone which could in 
any way contribute to the successful accomplishment of the un- 
dertaking. Regardless of the prognostications of failure with 
which the scheme was assailed, and in despite of the opposition 
of those whose assistance I had solicited, I uniformly advocated 
the peculiar principle on which the Conway bridge has been 
constructed. 

Such being my position, and viewing the extent of the 
services I had rendered, it will I think be generally allowed, 
that it was very natural that I should desire to have my name 
publicly associated with Mr. Stephenson's, as joint engineer for 
these bridges. Indeed it may very fairly be said, that I might 
have ventured to claim this distinction, since it had been con- 
ferred upon me by the Board of Directors, on Mr. Stephenson's 
own recommendation*. If, instead of success having crowned 
our efforts, failure had unfortunately ensued, would not my re- 
putation have suffered as well as Mr. Stephenson's? The 
working plans having gone forth with my name alone attached 
to them, and from my being recognized as the acting engineer, 
might not the whole blame have been conveniently thrown on 
me, in the case of failure ? 

It was not, however, on any of these grounds that I was 
induced to resign my appointment; for there had not then 
occurred any opportunity where I conceived it necessary to 
have my position publicly recognized, and I had always 
* See extract from the Minutes of the Board, p. 80. 
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believed, that when the proper time came, Mr. Stephenson 
would be the first to establish that position and acknowledge 
the services I had rendered. This recognition was however 
very shortly afterwards denied me. The first Conway tube 
having been completed, and the success of the principle esta- 
blished, I conceived that the construction of the remaining 
tubes simply required a close attention to the system of con- 
struction already adopted, and therefore might safely be en- 
trusted to those gentlemen, whose constant presence during the 
building of the first tube had rendered them thoroughly ac- 
quainted with the whole details of the work. By such an 
arrangement, moreover, the Company would save the amount 
which had hitherto been paid for my services, and I should be 
enabled to devote my time to other pursuits, which I had 
neglected for this work, and which now urgently demanded my 
attention. This was one reason for my retirement ; but what 
chiefly led me to this decision, was the position assumed by 
Mr. Stephenson, his public misrepresentation of the position I 
held under the Company, and his endeavour to recognize my 
services as the labours of an assistant under his control, and 
acting entirely under his direction. Had Mr. Stephenson, in 
his public address, done me the justice to state my independent 
claim to some of the most important principles observed in the 
construction of the tubes, I might perhaps have continued my 
services until the final completion of the whole undertaking; 
and most assuredly this work would never have come before the 
public. I now appeal to the preceding pages of this narrative, 
whether Mr. Stephenson's assertions are borne out by the simple 
statement of facts. I have overstated nothing, — concealed 
nothing, — and the reader is left to draw his own conclusions 
from these facts, — after having become acquainted with the 
course pursued by Mr. Stephenson, which I will in conclusion 
concisely relate. 

Upon the completion of the first Conway tube, it was resolved, 
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by the gentlemen and inhabitants of the neighbourhood, to 
entertain Mr. Stephenson at a public dinner, which should at 
the same time celebrate the satisfactory conclusion of this great 
engineering triumph. To this dinner I was honoured with an 
invitation, which I willingly accepted, as no person could be 
more desirous than myself of joining in this mark of respect 
to Mr. Stephenson's character and talents. Some days pre- 
vious to the dinner I however had an opportunity of seeing 
Mr. Stephenson in London, and learned from him then, for the 
first time, that there had been a discussion at the Society of 
Arts on the subject of the bridges, and that my claims to the 
merit of the undertaking had been advocated as well as his own. 
He further acquainted me, that the entertainment at Conway 
would give him the desired public opportunity of setting the 
question at rest, and that he intended to avail himself of it. I 
further inferred, from the tenor of his observations, the position 
he was likely to assume ; and as on such an occasion I would 
not have been justified in expressing anything in contradiction 
to his statements, I determined to excuse myself from being 
present. At the same time I became more persuaded of the 
propriety of closing my official connection with the Company, 
as it was evident that our pursuits were not likely to be con- 
tinued with the same harmony and mutual confidence as here- 
tofore j accordingly the following letters, commiinicating my 
determination of resigning, were addressed to the Board of Di- 
rectors and Mr. Stephenson. 

My dear Sir, Manchester, May 16th, 1848. 

I have been considering for some time past what further services I 
could render towards the erection and completion of the Britannia, and 
remaining Conway tubes. It appears to me that the object for which 1 
was engaged has now been attained, and I should therefore like to have 
your opinion as to the propriety of my retiring from the situation which 
1 now hold under the Company, as soon after your return to town as 
possible. 
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It will no doubt be equally conclusive to you as to myself, that the 
experiments, drawings, &c. being finished, and the first tube in its place, 
what follows, with regard to the remaining parts of the bridges, is mere 
matter of routine, and may safely be entrusted to the care and attention 
of Mr. Clarke, and my services consequently dispensed with. I shall 
however, as heretofore, be much guided by your opinion on these matters, 
as I can assure you it would not be agreeable to me to continue to re- 
ceive the Company's money unless I could render them in return a 
proper equivalent. 

I am, my dear Sir, very faithfully yours, 
Robert Stephenson, Esq. William Fa irb a irn. 

Dear Sir, Manchester, May 19th, 1848. 

Since my letter of the 16th, I have thought further upon the subject 
of it, and have finally come to the determination to resign my situation 
as engineer along with yourself, for the Tubular Bridges. 

I consider, as stated to you in my former note, that I have now ful- 
filled my mission. The great problem has been solved, and the further 
progress of the works may be left to others having more leisure than 
myself. I cannot however leave a work of such magnitude and import- 
ance without feelings of the utmost respect, and without an expression of 
thanks to yourself, for the great and unbounded confidence you have all 
along placed in my judgement. I entered upon the duties I had to per- 
form with a desire and a determination to succeed ; and from the com- 
mencement up to the present time, I never lost sight of one object, 
namely, the complete success of the undertaking. The increased and 
unwearied attention which I have given to the subject, has however 
grievously encroached upon engagements to which I must now devote 
my time. I can only say in conclusion, that I shall always be ready and 
willing to render my best services to this or any other undertaking in 
which you may be engaged. 

I am, my dear Sir, always faithfully yours, 

Robert Stephenson, Esq. William Fairbairn. 

From the 16th up to the 22nd no answer was received from 
Mr. Stephenson, and conceiving that no reply was intended, the 
following was addressed to the Directors : — 
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Gentlemen, Manchester, May 22nd, 1848. 

Having completed the first of the Conway tubes, and those for the 
Britannia being far advanced, it appears to me that the objects originally 
contemplated by Mr. Stephenson, in entrusting to me the experiments 
for determining the practically best form of a tubular bridge ; and your 
object in the appointment, which committed to me the further develope- 
ment and working out of this new form of bridge, have been completed; 
and what now remains with regard to the completion of the works, and 
which is now a matter of routine, may with safety be entrusted to other 
hands. I therefore beg to resign the appointment I had the honour to 
hold under the Company. 

I beg to forward a statement of my salary, and other charges up to the 
present time, which Mr. Stephenson will, I have no doubt, duly certify. 

I am, Gentlemen, your faithful obedient Servant, 

To the Directors of the Chester and William Fairbairn. 

Holyhead Railway. 

In the course of his address at the Conway entertainment, 
which took place on the 17 th of May, Mr. Stephenson is re- 
ported to have made the following observations : — 

" I believe it will be expected of me — indeed I should feel it improper 
if I were to omit on this occasion detailing very succinctly a few facts 
with reference to the rise and progress of the idea which led to the con- 
struction of tubular bridges — because, in doing so, it will not only afford 
me an opportunity of explaining to you precisely what the origin was, 
but it will also give me the opportunity of expressing my obligation to 
those who have so largely aided me in bringing about the result which 
we are met to commemorate. It is now upwards of six, or about seven 
years, since I entertained the idea of constructing bridges with wrought- 
iron plates riveted together. I was called upon, — in a smaller case I ad- 
mit, but not a very simple one — to construct a bridge authorized by Act 
of Parliament, but with such limitations that it became a matter of ex- 
treme difficulty. All the ordinary kind of bridges were discussed, and 
I eventually hit upon the notion, and the designs were completed, for a 
thin tubular bridge, although not precisely the same as the present, yet 
in principle precisely the same. That was effectually completed, and 
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answers its purpose, and may be now seen on the Northern and Eastern 
Railway. From that time, however, to the period of commencing the 
Chester and Holyhead Railway, the idea fell, or dropped rather, for the 
time, in consequence of the expense of wrought-iron rather exceeding 
that of cast. On undertaking the Chester and Holyhead Railway, you 
will all remember that the original designs for crossing the Conway 
River and the Menai Strait, were by cast-iron arches of very large 
dimensions, from 400 to 450 feet span. The execution of the latter 
work, over the Strait, would have been one, under any circumstances, of 
extreme difficulty, and would have required the utmost facilities to be 
afforded by those interested in the navigation of the strait. It is familiar 
to you all that that project or proposal met with a strenuous opposition, 
whether reasonable or unreasonable it would be very improper in me to 
stop here to discuss. But it is sufficient to say that parliamentary powers 
were granted for the construction of a bridge over the Britannia rock, 
with such conditions attached to it as rendered it all but, if not abso- 
lutely, impracticable. It was then, to use a common expression, that I 
felt myself ' fairly driven into a corner.' No existing species of bridge 
was at all applicable under the operation of the Act of Parliament as 
granted ; and it was after an anxious investigation of every possible de- 
scription of bridge, that it occurred to me, that by reviving the old notion 
of seven yean ago, that by extending it, it might enable me to get over 
the difficulty. Approximate calculations were immediately made, and 
the result of those calculations were such as to satisfy me of the perfect 
feasibility of the work. And I well remember, when going into the 
Committee of the House of Commons afterwards, when a change in the 
direction of the line was applied for, and when the description of bridge 
was to be announced, on explaining it to the committee, and giving it in 
evidence, — I well remember, I say, the surprise and the incredulous glance 
that I received from all parts of the room. However, I had satisfied 
myself that the thing was practicable, and I stood by it. As soon as the 
bill was obtained, and it became time to commence, I obtained the con- 
sent of the directors to institute a very laborious, and elaborate, and 
expensive series of experiments, in order, most thoroughly, to test expe- 
rimentally the theory I had formed, and also to add suggestions for its 
full development. It was then that I called in the aid of two gentlemen, 
eminent, both of them, in their profession, Mr. Fairbairn and Mr. Hodg- 
kinson. They had both distinguished themselves for elaborate series of 
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experiments on cast-iron bridges, and although this was a different 
material, still from their accomplishments and skill, they were well-qua- 
lified to aid me in my research. They heartily went into it, and the 
result is what you now see under the walls of your venerable old castle. 
But having mentioned these two names, there is another gentleman that 
I wish to call to your notice, — a gentleman to whose talents, to whose 
zeal and ability, from the commencement of this undertaking, I am much 
indebted ; and indeed the full development of the principles of tubular 
bridges is by no means in a small degree indebted to him — I allude to 
my assistant, Mr. Edmund Clarke. He has been my closet companion 
from the commencement of the preliminary investigation ; no variation 
or inconsistency in the experiments eluded his keen perception ; he was 
always on the look out for contingences that might affect the success — 
though not the principle, still the success — of the undertaking ; and he 
and the other gentlemen whom I have just named, are the three to whom 
I feel deeply indebted for having brought the theory I first broached to 
such perfection, and I thus publicly tender them my acknowledgments." 

The inaccuracies, both as to facts and dates in tins statement 
of Mr. Stephenson, are very numerous. • It simply requires a 
reference to the short description of the Ware Bridge, p. 113, 
and to the drawings, to disprove the assertion, " that it is a thin 
tubular bridge, although not precisely the same as the present, 
yet in principle precisely the same " and it can be easily shown 
too, that considering the Ware Bridge as a simple girder bridge, 
it is exceedingly defective in design. Is there anything new in 
this application of wrought-iron plate girders ? As well might 
it be said that the combination of wrought-iron deck beams, so 
many years applied in iron ships for the support of the decks, 
is " a counterpart of the proposed cellular top for the Britannia 
tubes*." I really cannot but regret that Mr. Stephenson, whose 
name will be always associated with the grandest bridge that 
has ever been constructed, should have committed himself in 
making such an erroneous assertion, as that it was by reviving 
and extending his original conception of this imperfect structure 

* Sec Mr. Stephenson's letter, p. 114. 
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at Ware, that he was led to originate the bridges crossing the 
Conway and Menai Straits. 

Mr. Stephenson's remarks further admit of the disingenuous 
construction, that his scheme was matured before the bill for 
the Chester and Holyhead Railway was passed by parliament, 
and before I was consulted, and that he was at that early period 
acquainted with the present design of the bridge. He refers to 
the incredulous glances which were directed towards him when 
the description of the bridge was explained to the Committee ; 
and intimates that " it was not until the bill had been obtained, 
and it became necessary to commence, that he requested my 
assistance." Now my advice was asked by Mr. Stephenson 
before his evidence to the Parliamentary Committee was given, 
and he announced his idea to that Committee, strengthened 
with more than one opinion of its feasibility. Let the reader 
turn again to the earlier letters of the correspondence, and he 
will find of what a crude and dangerous scheme that idea con- 
sisted ; how totally dissimilar, in form and principle, it was to 
the present tubular structures, and how slowly Mr. Stephenson 
was persuaded to give up his earliest conceptions. Again, Mr. 
Stephenson states that he called in the aid of Mr. Hodgkinson 
and myself at the same time ; now it is essential to the proof of 
ray claims, that this assertion should be explicitly contradicted. 
It was I, and not Mr. Stephenson, that solicited Mr. Hodgkin- 
son's co-operation*, and this was not done until I had been 
actively engaged for several months in my experimental re- 
searches, and after I had discovered the principle of strength 
which was offered in the cellular top, and not only proved the 
impracticability of Mr. Stephenson's original conception, but 
had given the outline of that form of tube which was ultimately 
carried into execution. 

When Mr. Stephenson had made up his mind to claim, in the 
manner he did, the whole merit of the undertaking, it is not 

* See letters, pages 14 and 15. 
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difficult to understand his reason for giving Mr. Clarke — his 
own assistant — so prominent a position. I willingly bear my 
testimony to the great value of the services rendered by Mr. 
Clarke, to his talents, and to the great energy which he dis- 
played in working out his several duties, but these had no 
reference whatever to the designing of the structures. 

When the report of the proceedings at the Conway Dinner 
was made public, Mr. Bateman, C.E., voluntarily came forward 
to assert my claims ; and in a letter addressed to the Editor of 
the Manchester Guardian, pointed out the inaccuracies and mis- 
statements of Mr. Stephenson, to which I have just referred. 
Mr. Bateman, in his letter, showed the unjustifiable position 
which had been taken by Mr. Stephenson, and asserted, that in 
an engineering work of such novelty and magnitude, Mr. Ste- 
phenson would not have injured his own reputation, by ac- 
knowledging, in suitable and truthful terms, the merits due to 
those who had rendered him the most valuable service. It is 
presumed that there will be no dissent from this opinion. 
Mr. Stephenson replied to this letter, and the tenor of his re- 
marks showed his determination to stand by his public assertion. 
He quoted, from my tetter of the 27th of October, 1846, my 
testimony to his claim of originality in having the applica- 
tion of a wrought-iron tube for the purposes of railway traffic ; 
a great merit which neither Mr. Bateman nor myself had ever 
denied to him, and which I have uniformly asserted that he is 
undoubtedly entitled to. But he left entirely untouched the 
point at issue, viz. that it was almost exclusively my exertions 
which gave to his conception a useful and practicable form — that 
the experiments which I had conducted and originated, showed 
the weakness of the circular tube, which he had originally 
recommended — that I alone showed him the danger of the 
principle which he was anxious, for so great a length of time, 
to carry out, by attaching a flexible catenary to a perfectly rigid 
platform or roadway — that from the results of these experiments, 
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I designed and submitted for his approval an entirely novel kind 
of tubular bridge, different in form, different in principle, vastly 
superior in economy of material and strength, and which was 
finally approved and carried out, and which is now in existence, 
spanning the rapid estuary at Conway, and admirably fulfilling 
the varied requirements of railway traffic with perfect security. 

The truth of these assertions will, I confidently trust, be im- 
pressed upon the mind of the unbiassed reader of the preceding 
correspondence and narrative. I hope, moreover, that the whole 
will be interesting to the profession, by showing accurately the 
modes of proceeding adopted in carrying out the greatest en- 
gineering work attempted in modern times. 

In the following sections of the work will be found in detail, 
descriptions of the construction of the tubes, of the means used 
for floating and raising these enormous masses to their places 
on the piers, and of the whole of the preliminary experiments ; 
and I would urge upon every one, interested with the foregoing 
narrative, an attentive perusal and consideration of them. 

It only remains now for me to add, that my resignation as 
engineer to the bridges was ultimately accepted by the Board 
of Directors, in terms very different from those of the appoint- 
ment, showing that they evidently leaned to Mr. Stephenson's 
statement. I do not consider it requisite to publish this reply 
to my resignation, as it would simply show how lightly were, 
at that time, valued services which had rendered the Railway 
Company incalculable benefits. 



n 2 
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The experimental inquiry having determined the proper form 
and dimensions of the tubes, it was ultimately arranged with 
the different contractors for their construction, that the opera- 
tions should be carried on near to the respective sites of the two 
bridges. Suitable platforms and work-shops were erected by 
the Company ; the contractors fixed the necessary machinery, 
and in a short time the neighbourhoods of the Conway and the 
Britannia Bridge were the set? 1 1 C h of busy industry. 

The tubes to be constructed had resolved themselves into 
huge hollow girder*, each having a series of cells on the top side, 
arranged so as most effectively to resist the force of compres- 
sion, and another series of cells on the bottom side. This cel- 
lular structure of that part of the tube girder, which would be 
subjected to a tensile strain, was rendered necessary, as will be 
afterwards shown, by the practical difficulties which would have 
been encountered, had it been attempted to obtain the requisite 
sectional area in a solid mass. 

In an early stage of the proceedings, it 
was deemed essential to have a double tier 
of cells (as shown at A in the annexed sketch) 
on the top side, in order more effectually to 
resist the crushing forces, and to supply 
the required sectional area ; and although 
this form undoubtedly offers an admirable 
distribution of material, some difficulties 
of execution became apparent ; and, when 
fortified with the extraordinary result* of the 
final experiment on the model tube, it was resolved to adopt the 

* Sec page 145 and Ap])cudix. 
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more simple construction of a single tier of cells, the proportion 
of areas being maintained by increasing the thicknesses of the 
plates and strips. 

The detail of construction of the tubes for the Britannia 
Bridge is in all respects similar to that of the Conway tubes, the 
thickness of the plates, the heights and other dimensions being 
in both cases in a certain ratio the same, with their respective 
lengths; the mode of riveting, and the ratio of the sectional 
areas of the top and bottom, are also in both cases identical. 

The principal dimensions of the tubes for the two bridges are 
as follow : — 



Britannia. 


Coow*y. 


Total length of tubes for both lines of Railway ... 


1524 feet. 
3048 „ 
460 „ 
30 „ 
27 „ 
23 „ 
14 ft. 8 in. 
882000 
1764000 


424 feet. 
848 „ 
400 „ 
25 ft. 6 in. 

22 ft. 6 in. 
14 ft. 8 in. 
240000 
480000 



It will be borne in mind that the Britannia Bridge is divided 
into four spans, the two principal extending from the pier 
on the Britannia rock to the piers on either side of the straits, 
and being each 460 feet in the clear, and the spans extending from 
these smaller piers to the embankments being each 230 feet in the 
clear. The bearing on the centre pier is 45 feet, on each of the 
intermediate piers 32 feet, and on the abutments 17 feet 6 inches. 
The whole length of the Britannia tubes, if placed in a line, 
would be about three-fifths of a mile. In both bridges the tops 
have the form of a parabolic curve, and in the Britannia tubes 
there is also given on the lower sides, a " camber" or rise of 
from 9 to 10 inches between the points of support on the piers. 
This additional camber is nearly equal to the deflection of the 
tube due to its own weight, so that it is expected, when this 
bridge is completed, that the lower side of the tubes will present 
a perfectly horizontal line. 
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In works of such vast magnitude, it is difficult to ascertain 
with perfect accuracy the amount of materials consumed in their 
construction, but the following calculations have been made with 
the greatest care. 



Summary of computed weight of Britannia and Conway Bridges. 





Plata. 


Angle- iron. 


T-iron. 


Rivet- iron. 


Caat> iron. 


Total. 


1 Hritannia tube, 274 feet long ... 
3 Hritannia tubes, 274 feet long... 
1 Britannia tube, 472 feet long ... 
3 Britannia tubes, 472 feet long... 
1 Tube OTer pier, 32 feet long ... 
1 Tube over pier, 32 feet long ... 
Frames and beams for Britannia 


tona. 
450 
1350 
965 
2895 
64 
64 


tona. 
109 
327 
188 
564 
26 
26 


tona. 

70 
210 
139 
417 
10 
10 


tona. 
60 
180 
108 
324 
7 
7 


tona. 
2000 


tona. 

689 
2067 
1400 
4200 
107 
107 
2000 


Total weigbt Britannia ... 


5788 


1240 


856 


686 


2000 


10570 


Frames and beams for Conway... 


774 
774 

•••••• 


169 
169 


109 
109 


94 
94 


600 


1146 
1146 
600 


Total weigbt of Conway... 


1548 


338 


218 


188 


600 


2892 




7336 


1578 


1074 


874 


2600 


13462 


Which gives a grand total of nearly 13500 tons of iron. 



Fig. 53. 




Sketch showing the principal dimensions of Britannia Bridge. 

In round numbers the value of the above total of iron work in 
both bridges, when fixed permanently, may be stated at £500,000. 

Plate VIII. shows accurately the distribution of the material, 
and the arrangement of the plates in one-half of one of the Bri- 
tannia tubes, and exhibits also the variations in the thicknesses 
of the plates in the different parts of the tubes, as they approach 
and recede from the points of support. These variations will 
be more particularly dwelt upon by and by ; for the present I 
shall confine myself to a description of the several parts of the 
tubes, beginning with the 
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Cellular Top of the Tube. 

The top is divided into eight compartments (Plate IV.), and 
the top and bottom platforms, A and B*, forming these cells, 
are composed of plates 6 feet long, and 1 foot 9 inches wide 
throughout, and are -{^ths of an inch thick in the middle, and 
decreasing in thickness as they approach the piers, where they 
are -^ths of an inch thick. The vertical plates X are of the same 
thickness, and are varied in strength in the same manner as the 
platform plates, to which they are securely attached by angle- 
irons above and below. The plates throughout the top are 
carefully fitted with their ends abutting against each other, and 
these joints bound together by double covering plates. The 
angle-irons at the corner of the cells, which materially assist in 
the resistance offered to compression, are jointed in the same 
manner ; the rivets in this portion of the structure are all 1 inch 
diameter, and are spaced 3 inches from centre to centre of hole. 
The dimensions of the cells are 1 ft. 9 in. by 1 ft. 9 in., and they 
are sufficiently large to admit the entrance of a man, for the 
purpose of painting and repair. 

Hie Bottom of the Tube. 

This most important part of the structure required the utmost 
thought in the design, and extraordinary care in the workman- 
ship. Its sectional appearance resembles much that of the top 
just described, but the method in which it is put together is 
widely different ; and it embodies several important novelties in 
the arrangement of the plates and system of riveting, to which 
I gave much anxious consideration, and which were only arrived 
at after frequent experimental tests. This part, of the tube being 
subjected solely to a tensile or tearing strain, the great aim to 
be attained in the disposition and arrangement of the materials, 
was uniformity of strength; that is, the whole bottom was 

* Sec abo Plate VIII. figs. 2 and 3. 
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necessarily composed of an infinite number of small F«- 54 • 
pieces joined together, that the joinings of any two of 
these pieces should approach as nearly as possible in 
strength to that of the body of the piece itself. It is 
evident that it was a consideration of much import- 
ance, that the number of joints should be as few as 
possible, and the plates as large as could conveniently 
be rolled ; and after some difficulties we succeeded in 
obtaining the plates all 12 feet long, or double the 
length of those used in the top*. The next point was 
to obtain the required sectional area, and to accom- 
plish this it was found requisite to make the D and E 
platforms (Plate VIII. figs. 4, 5 and 6) of double 
plates, which were so arranged that every transverse 
joint of the upper layer of plates of either platform 
came exactly over the middle of a plate of the layer be- 
neath ; thus (fig. 54) ; and these joints were again co- 
vered on the open side by a plate of the same width, 
but increased thickness, as those which it came in contact 
with, as shown at a b> fig. 54. The system of riveting 
observed in the bottom of all well-made tubular girders, 
is very different from that followed in most other 
structures of wrought iron, and it is of so much con- 
sequence as regards the security and strength of the 
bridge as to merit a careful description. The tendency 
of strain on the lower side of the tubes is to separate 
or open the joints, and on the upper side to force them 
closer together. It follows, therefore, that in the one 
case the plates should be most firmly bound together 
longitudinally, and in the other that the ends should " 
be accurately butted against each other, and only 



* We were mainly indebted to the great practical skill and 
attention of Mr. Thorneycroft of Wolverhampton, for the excel- 
lence of these large plates. 
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such a covering plate introduced as would prevent these ends 
"buckling up" and sliding past one another. The system of 
uniting the plates of the bottoms of the Britannia and Conway 
tubes I have denominated chain-riveting, from the fact of the 
rivets being placed one behind the other in the line of the length 
of the plates, giving them the appearance of a chain. The loss 
of tensile strength of any plate weakened by the perforation of 
rivet-holes, is in exact proportion to the transverse sectional 
area punched out ; and the saving of strength gained by the in- 
troduction of chain-riveting will be appreciated, when it is 
stated, that the plates forming the bottoms of the two bridges are 
only weakened by four holes across each place instead of ten or 
twelve, which would have been requisite had the old plan been 
followed. The covering plates on the bottom are all 2 feet 8 
inches long, and are of such thickness that the tube is rendered 
as strong at the joints as it is at any other part. In fact, the 
chain-riveting has enabled us very nearly to attain a de- 
sideratum of equal strength in all parts of the structure ; and 
I believe that rupture would be as likely to take place through 
the solid body of the plates, as at the joints, when the structure 
is on the point of yielding. The vertical plates which form the 
divisions of the cells are all riveted in the same manner. This 
system is accurately shown in Plate V., which gives a drawing 
of a part of the bottom of one of the Britannia tubes. The 
bottom cells are only six in number, and their dimensions are 2 
feet 4 inches by 1 foot 9 inches. 

The thickness of the plates forming the D platform varies 
from T^ths at the middle of one of the large spans to f^ths at 
the ends. Those for the E platform are similar. The thick- 
ness of the vertical plates is -nrths in the middle to -^ths at 
each end. The rivets in the two platforms are all ljth dia- 
meter. 
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Hie Sides of the Tube. 

I have always regarded these parts of the structure simply, as 
the medium of connexion between the top and bottom parts 
of the tube, which are obviously subjected to the greatest strain. 
Although not taken into account in the calculation of strength, 
they nevertheless are too important to be neglected, and require 
the utmost care and accuracy in their construction. It is neces- 
sary that they should possess rigidity, tenacity and lightness. 

All bodies, when submitted to a transverse strain, have the 
top particles compressed into a small compass, and the bottom 
ones separated wider asunder. The two opposing forces, thus 
brought into action, become more powerful the further they are 
removed from the line of the neutral axis, a point where the 
force of compression terminates, and that of extension begins. 
This neutral line is much more easily fixed and ascertained in 
wrought-iron tubular girders, owing to the peculiar nature and 
distribution of their material, than in other bodies having a more 
solid structure, and composed of more fragile materials. It hence 
appears, that the depth of a girder is one of its most important 
features, and that in all such structures the great body of the 
material should be distributed considerably apart from the 
neutral axis, and that there should be no more material in the 
connecting sides than is simply necessary to keep the tube in 
shape. 

In the Britannia and Conway tubes, the sides are, in my 
opinion, stronger than are necessary. I consider that plates -rVths 
and fths of an inch thick, strengthened as at present with the 
y iron coverings to the joints both on the inside and outside, 
would have given sufficient rigidity and ensured the security 
of the bridges, and indeed the original designs contemplated 
these proportions. The side plates were however subsequently 
used nearly double these thicknesses, owing partly to the sug- 
gestions of Mr. Hodgkinson, and partly to the very proper con- 
sideration, that in a new and untried structure, the disadvan- 
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tages arising from the increase of weight were as nothing com- 
pared with the certainty of strength and security of the under- 
taking. It was very properly determined, that no part of the 
work should be deficient, and that no risk should be incurred, 
even though a few additional tons of material should be used. 

The sides of the tubes in both bridges are composed alter- 
nately of three and four plates in depth, 2 feet wide, and varying 
in thickness from -&ths of an inch in the middle to j%ths as 
they approach the points of support (see Plate IV. fig. 2). At 
distances of about 10 feet from the piers, the side plates are 
however again increased in thickness, and much stronger T 
irons, or rather pillars of that form, composed of a thick plate 
and strong angle-irons, are riveted over the joints, as shown in 
the annexed sectional sketch at a, a. 



Fig. 55. 




This arrangement and distribution of the material is obviously 
necessary, on account of the ends on the piers having to sup- 
port the enormous weight of the tube. In addition to these 
precautions, massive cast-iron frames are introduced at the 
bearing points on all the piers, which tend much to keep the 
tubes in form, and to give great solidity to the whole structure. 
These cast-iron supports, and the manner in which they are 
attached to the tubes, are accurately shown in Plates I. and II. 

The T irons are firmly riveted over the joints, with 1-inch 
rivets, 3 inches apart ; and the ends of the plates, or cross joints, 
are "butted" and covered with plates, in the same manner as 
those on the top cells. The drawings show the manner in 
which the interior T irons are bent round in order to get a firm 
hold of the top and bottom sides of the tubes. See sectional 
views in Plates IV. and VI. 
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THE FLOATING OF THE FIRST CONWAY TUBE. 

The transport of a huge mass of iron 412 feet long, 25 feet 
C inches high, 15 feet wide, and weighing not less than 1300 
tons, was a task of no ordinary difficulty. No former effort 
with which we are acquainted, can, I think, be said to have 
equalled it, when the unwieldiness of its form, and the extra- 
ordinary natural difficulties to be encountered are taken into 
consideration. Many of the works of the ancients are stupen- 
dous in conception and colossal in dimensions, and it has been 
a constant matter of inquiry, in what manner a people, ignorant 
of the mechanical appliances which we possess, could raise 
structures which have resisted all the inroads of time, and which 
are to the present generation objects of awe and admiration. In 
more recent times the transport of the immense granite block*, 
which forms the base of the statue of Peter the Great at St. 
Petersburg, was looked upon as a most extraordinary achieve- 
ment, but it cannot be said to have been so formidable an un- 
dertaking as the moving of the Conway tube. The granite 
block was a compact mass, being 42 feet at the base, 21 feet 
thick, and 17 feet high, and capable of being moved on rollers, 
&c. to the raft which carried it down the Neva to the site of the 
city ; but in the case of the Conway tube, after the most anxious 
consideration, and when numerous schemes and proposals had 
been weighed, examined and rejected, that of floating the mass 
on pontoons or barges was decided upon as the most feasible and 
most secure, the centre of gravity being, in this case, necessarily 
raised several feet. In addition to this disadvantage, the whole 
had to be handled and manoeuvred, in probably the most diffi- 
cult tideway in Europe, where the current rushes through a 
narrow gorge of great depth to fill the broad expanse of the in- 

* This large block, weighing 1500 tons, was transported from a morass 
to the banks of the Neva, a distance of five miles, and then embarked in a 
vessel or pontoon prepared for the purpose. From thence it was floated down 
the river to the spot where it now stands. 
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land bay, at a rate of six to seven miles an hour ; and the utmost 
nicety had moreover to be observed in bringing the tube to its 
place, as there was only a clearance of 12 inches ; that is, the 
distance between the opposite masses of masonry was only 12 
inches greater than the length of the tube. All these obstacles 
may well be termed formidable ; and I therefore conceive that 
the utmost praise is due to Mr. Stephenson, for the admirable ar- 
rangements and contrivances, which rendered the first attempt 
at so gigantic an operation perfectly successful. 

For the construction of the tube, and to afford facilities for 
its transport, it was necessary to select a site as near as possible 
to that of the intended bridge. It was further necessary, to 
make a selection suitable for the construction of a platform, 
which would admit of the entrance of the barges or pontoons, 
which were intended to carry the tube to its destination ; after 
careful inspection, the place fixed upon was a point between 
high and low water marks, at a distance of about 300 yards 
from the site of the bridge. The line of beach is there com- 
posed of schistus (slate) rock, affording a perfectly solid 
foundation, and capable of sustaining any amount of weight. 
When the first Conway tube was completed, and before the 
platform or scaffolding on which it was constructed was removed, 
a temporary stone pier was built under each end at the exact 
distance of the span, 400 feet, and upon these piers, after re- 
moving all intermediate support, the tube was suspended. In 
order still further to test its soundness and strength, 300 tons 
of iron were placed as nearly as possible in the middle of the 
tube, and the observations made during this experiment will be 
found hereafter recorded in the Appendix*. 

In building the piers, which were to support the bridge, the 
masonry was so arranged that a solid shelf of stonework was 
left, at a height of about 3 feet above ordinary high water-mark, 
to receive the ends of the tube on its arrival from the platform, 

* See experiment in the Appendix. 
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for it was obviously necessary that the transport should be made 
just before high water, in order that the ends might, when afloat, 
be above the level of the shelf, and that as the tide receded the 
pontoons would leave the tube*. Openings were left in the 
sides of the piers to admit the tubes, and of course that furthest 
from the site of the platform was fixed first. 

The pontoons were constructed of wood, and were six in 
number, each being 100 feet long, 25 feet beam, and about 10 
feet deep ; they were of rough construction, being intended for 
temporary purposes, but in other respects they were perfectly 
substantial, and well-secured with proper kelsom, stays, braces, 
and were all covered with water-tight decks. They jointly 
offered a displacement of 2400 tons, but the depths of the sides, 
flat bottoms, &c. gave them a sufficient buoyancy with a com- 
paratively small draught of water. The haulage of the tube was 
effected by means of capstans fitted on board the pontoons, and 
no kind of steam power or towing was used during the opera- 
tions. The whole of the mooring-chains and hawsers, &c. were 
admirably distributed by Captain Claxton, R.N., of whose 
valuable services Mr. Stephenson availed himself, and who was 
throughout most indefatigable in his exertions. 

The first Conway tube was floated to its destination on Mon- 
day, March 6th, 1 848. The pontoons were floated under the tube 
early in the day, three at each end, and the hawsers having been 
properly attached to the several capstans and mooring-chains, 
the whole was ready for moving as soon as the tide was found 
sufficient. The weather was most propitious, and a fine spring 
tide running up the estuary of the Conway ; the whole was under 
weigh soon after eleven o'clock, and in less than three quarters 
of an hour the tube was safely landed on the abutments. This 
feet alone will speak for the care bestowed and the complete- 
ness of Mr. Stephenson's arrangements ; but it will be readily 

* The pontoons were all provided with valves, which allowed water to be 
admitted for sinking them the moment the tube touched the shelves. 

o 
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conceived that it was a moment of intense anxiety and suspense, 
when it was shouted that " it was moving," and all will under- 
stand how narrowly every movement was watched until safety 
was certain, by the touching of the ends of the tube on the ma- 
sonry. Then the whole of the immense concourse of people 
assembled gave some hearty cheers, expressive of their delight 
and satisfaction, and all who had felt the weight of responsi- 
bility were deserving of the congratulations which they received 
at this successful accomplishment of their plans. It may again 
be asserted, that this hazardous and difficult process of floating 
was executed in a most masterly manner. 

THE RAISING OF THE TUBE. 

There only now remains for me to describe the last import- 
ant, and fortunately equally successful operation of raising the 
tube to its final position, — one attended with some risk, and 
requiring no small degree of skill and resolution to carry into 
effect. The suggestions and the means devised for this purpose 
may be considered as the joint production of Mr. Stephenson, 
Mr. Clarke and myself ; for it will be remembered, that in de- 
scribing the process which I recommended to Mr. Stephenson, 
it appeared that a similar idea had occurred to himself about the 
same time*. My first notion was to apply the hydraulic power 
on the underside of the tubes, and having elevated them at each 
end to a height corresponding with the length of the ram, then 
to fill up the recess by building up the masonry under the tubes, 
and thus by a succession of steps and lifts, to raise them to the 
required height. 

This process was undoubtedly applicable in the case of the 
Conway Bridge, where the final position of the tubes was not more 
than 18 feet above the high-water level; but at the Britannia 
Bridge, where an elevation of not less than 120 feet was required, 
it was obviously tedious and objectionable. After several con- 

* Sec letters pages 92, 93 and 94. 
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suJtations it was finally agreed to use powerful chains, and to 
fix the hydraulic pumps on the tops of the piers. This point 
being determined, plans were immediately prepared, and the 
arrangement, which was suggested, is shown in the accom- 
panying sketch, where there are two hydraulic pumps, B B, 

Fig. 56. 




resting on the large cast-iron girders A 1 A 2 , which were pro- 
posed to be firmly built into the masonry. A powerful crosg 
head, D, connected the heads of the two rams of the pumps, 
and to this cross head was to be attached a single chain, C, of 
immense strength, intended to lay hold of each end of tbe tube 
exactly in the middle of the large cross beams, as shown at 
G G, &c, Plate I. and II. The two presses were to act simul- 
taneously ; but in lieu of this arrangement, it was BUggoHtod 
by Mr. Stephenson and Mr. Clarke, and finally car r j 0 j nul 
to employ a single and larger hydraulic pump with two hH» 
of chains. This apparatus is shown in the dru\vj n ^ M 
another great difficulty remained to be overcome, mi ( i 
which presented itself to my mind with great [\ n 
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what manner the enormous weight of the tube was to be kept 
suspended when lifted to the height of G feet, the proposed travel 
of the pump, whilst the ram was lowered and again attached 
for the purpose of making another lift. Much time was occupied 
in scheming means for accomplishing this object, and after 
examining several projects more or less satisfactory, it at last oc- 
curred to me, that by a particular formation of the links, we might 
make the chains themselves support the tube. I proposed that 
the lower part of the top of each link (immediately below the eye) 
should be formed with square shoulders cut at right angles to the 
body of the link thus (fig. 57), and as shown at T, Fig. 57. 
Plate II. When the several links forming the 
chain were put together, these shoulders formed 
the bearing surface or "hold" for the cross 
head C attached to the top of the ram B of the 
hydraulic pump. But the upper part of this 
cross head was moveable, or formed of " clips/' ^-i r-T 
i, t, /, i (Plate II.), which fitted the shoulders 
of the chain, and were worked by means of 
right- and left-hand screws, as shown in the — 
drawings, and could be either made to " clip" the chain im- 
mediately under the shoulders, when the ram of the pump 
was down, and a lift about to be made, or be withdrawn at 
pleasure. Attached to the large girders A^, were a corre- 
sponding set of sliding " clips," which were so placed and ad- 
justed as to height, that when the ram of the pump was at the 
top, there was a distance between the two sets of " clips" equal 
to twice the length of the travel of the pump, or the length of 
two sets of the links of the chain. To render the action of 
the apparatus more clear, suppose the tube resting on the shelf 
of masonry M, Plate II., in the position that it was left in, after 
the operation of floating was completed and the chains attached, 
and everything ready for the first lift, the ram of the pump 
being necessarily down. The upper set of clips, /, i, i t i, 
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attached to the cross head C are forced under the shoulders of 
the links, and the lower set of clips, i, i, i, i, attached to the 
frames resting upon the girders A 2 are drawn back, so as to be 
quite clear of the chain ; the pumps are put into action simul- 
taneously at both ends of the tube, and the whole mass is slowly 
raised imtil it has reached a height of 6 feet from its original 
resting-place. The "clips" attached to the cross head C have 
so far been sustaining the weight, but it will be observed that 
by the time the pump has ascended to its full travel, the square 
shoulders of another set of links have come opposite to the lower 
" clips" on the girders A 2 , and these clips are advanced under 
the shoulders of the links, and the rams being allowed to de- 
scend a little they in their turn sustain the load and relieve the 
pumps. The upper clips being withdrawn, the rams are allowed 
to descend, and after another attachment a further lift of 6 feet 
is accomplished, and thus by a series of lifts any height may be 
attained. 

The fitness of this apparatus for its work was admirable, and 
the action of the presses, as Mr. Stephenson termed it in his 
letter to me, delightful*. At the commencement of the raising 
of the first Conway tube, it was discovered that a violent pulsa- 
tion was occasioned, from the simultaneous action of the steam- 
engine pumps at each end. These pulsations produced an un- 
dulating motion on the suspended tube to the extent of a de- 
flection of 12 5 to 14 inch, a deflection equivalent to the effect 
of a weight of nearly 120 tons laid on and taken off at each 
stroke of the pumps. This alarming action continued to be 
multiplied, until the speed of one of the engines was reduced, 
and the strokes of the pumps rendered alternating. 

* See letter, April 8th, 1848, p. 169. 
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DESCRIPTION OF THE PLATES. 

Plate I. exhibits two sectional views of the masonry of the 
piers and the apparatus for lifting the tubes. Fig. 1 represents 
a transverse section at the end of one of the tubes, and the 
hydraulic pumps, chains, &c, which are common to both ; and 
fig. 2 represents a transverse section at the middle of the tube, 
the architecture of the abutment and the appearance of the 
bridge when finished. 

Plate II. is a side view of the cylinder and ram, and from 40 
to 50 feet in length of the tube, including the rollers and cross 
beams for supporting the ends upon the bed plates and the brass 
balls above. 

In the sectional view, Plate II., it will be observed that the 
hydraulic press H had to be supported upon four large cast-iron 
beams A v A^. The two principal beams marked A! were 
4 feet deep, and calculated together to support a load of 1400 
tons in the middle*, or 2800 tons when distributed over their 
surface. To effect that distribution, and to make allowance for 
any unforeseen defect in the castings, two other beams, A 2 , A^, 
each 2 feet 6 inches deep, were laid upon the top of the beams 
A p and by means of a lining of soft wood between them an 
equal distribution of the load was obtained. This arrangement 
for the distribution of the weight over the surface of the cast- 
iron bearing girders gave ample security, and raised their 
powers of support from 2800 up to nearly 3600 tons, more than 
three times the actual weight of the tubef. These precautions 
were however absolutely necessary, as the large beams had to 
sustain the shocks caused by these undulations, already described, 
and hence the necessity of their superior strength. 

* Each of the A, beams was calculated to a breaking weight of 700 tons 
in the middle, or 1400 tons equally distributed over its surface. 

t The greatest deflection of these girders was only 108 inch, when the 
tube, chains, presses, &c, weighing 1360 tons, were suspended from them. 
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On the top of the ram B was placed the cross head C, having 
a perfectly flat surface on the top side, and two rectangular 
openings at each end to admit the chains ~|~, T passing through, 
as shown at a, Plate II. ; also two circular holes at 6, b moving 
upon the slide-bars c, c t which were attached to the cross beam 
D to keep them steady. 

To each end of the tube three strong cast-iron frames, E, E, E, 
&c., Plates I. and II., were riveted, and to these again were 
fitted the transverse beams F, F, F, &c. collectively, forming 
three strong frames of the height, width, and interior dimen- 
sions of the end of the tube. These frames had a double duty 
to perform, — 1st, to stiffen the sides, top and bottom of the tube, 
and to connect them with each other at the point where it 
rested on the piers, and had to sustain a pressure of from 600 
to 700 tons ; and 2nd, to receive the cross beams G, G, to which 
the chains for raising the tubes were attached. 

These latter beams were computed to sustain a load of 3000 
tons and upwards ; and the more effectually to equalize the pres- 
sure upon them, wrought-iron keys were inserted at e, r, e, e y 
between the cross beams and the shoulders of the side frames 
E, E, which also had the effect of regulating and rendering 
uniform the tension of the chains. By these means was obtained 
a power of giving to each beam its equivalent share of the 
load. 

In giving rigidity to each end of the tube three distinct ob- 
jects had to be accomplished : — 1st, to strengthen the sides at 
those parts, and to protect the upper and lower cells from in- 
jury; 2nd, to strengthen the lower cells and to render them 
adequate for sustaining the weight of the tube when resting 
wholly upon its base ; and lastly, to make the whole of these 
parts of sufficient strength to resist the strain, whether arising 
from a vertical pressure upon the bottom, or from a tensile 
strain when suspended by the chains and hydraulic pumps. 

All these points had to be carefully considered, and hence 
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follows the insertion of the strong cast-iron frames E, E, &c, 
which acted alike as pillars and suspenders, and the cross-beams 
F, F, &c, which distributed the pressure along the under and 
upper surface of the cells, thereby equalizing the strain in almost 
every direction over the interior as well as the exterior portion 
of that part of the tube. 

The cast-iron frames d, d, d, d, &c. which embrace the vertical 
divisions of the lower cells, extend to a distance of 4 feet beyond 
the bearing of the tube, where they terminate on the sides of 
the plates, with a thin edge like a wedge, as shown at y, Plate II. 
By this arrangement a strong and perfectly rigid basement was 
introduced at the points of greatest pressure, without obstruct- 
ing the entrance into the cells, or in any way impairing the 
efficiency of the tubes. 

In the upper cells, which are not subject to pressure, the same 
precautions were not required, since it was found that the top 
cross frames, F, F, were amply sufficient to protect these cells 
from injury during the process of lifting. 

In addition to the two large beams, A x and A^, for support- 
ing the hydraulic press, two strong beams, R, Plates I. and II., 
were built into the side walls, on each side of the recess, to pre- 
vent the unusual strain of such enormous weight fracturing the 
masonry, and sliding off in the shape of a wedge. Besides these 
beams, six other transverse beams were inserted at /, /, f t &c., 
carrying the cast-iron troughs /, /, &c. which held the gun-metal 
balls on which the upper part of the tube was supported. On 
the back or top of the upper troughs rested the ends of six 
strong cast-iron beams, /t, //, &c. These beams crossed each end 
of the tube at a distance of 3 inches from the top, and by means 
of an equal number of screw-bolts, riveted to the sides of the 
tube, the required weight could be thrown upon the balls already 
described. A very slight consideration of the nature and objects 
of the apparatus will show that the tube was not only supported 
by the top as well as .the bottom, but one-half of the weight, 
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resting upon the balls, gave additional security to the vertical 
position of the tube, when advancing or retiring from the towers 
by the expansion or contraction of the metal, as the case might 
be. At the other end, which was stationary, the same principle 
of support was employed, excepting only the absence of the balls 
and rollers, which in this case were not required. 

The bottom of the tube at the moveable end was supported 
on the bed plates m, and between them were two frames con- 
taining chilled rollers, 48 in number, and 6 inches in diameter, 
on which the top plate, and along with it the tube, moved with 
the same facility as on the balls above. 

Plate III. represents a ground plan of the abutments and 
towers L, M, and gives a view of the top side of a portion of 
both the tubes, together with a ground plan of the hydraulic 
press, chains, &c., exhibiting their position, and the machinery 
by which the tubes were sustained during the time of lowering 
the ram for the succeeding lift. This apparatus consisted of two 
distinct sets of clips, one for embracing the links upon the 
cross-head of the ram during the time of lifting, as shown at C, 
Plates I. and II., and the other for supporting the weight of the 
tube on the frame N until the ram and cross-head were lowered 
to a position for seizing the next link. 

These changes were easily effected by the simple process of 
screwing the clips, which slide upon the cross-head C, close 
upon the chains, when the tube had to be raised ; and by a 
similar movement of the clips, which slide upon the frames N, 
they were drawn under the shoulders of the links, and by this 
means the tube was held suspended until the clips on the cross- 
head were opened, and the ram lowered for the succeeding lift. 
This was done in a few minutes by the wheels and pinions 
k, k, k, which opened or closed the clips by right- and left-hand 
screws, which working in brass nuts were attached to each 
block. 

From this description will be seen, the perfectly simple and 
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efficient nature of the apparatus, and also the facility with which 
the top links at 0 could be moved, or rather dragged forward, 
along the top of the tower, during the ascent of the tube, with- 
out disjointing the links. 

Plate IV. exhibits in fig. 1, a section of one of the Britannia 
tubes, taken within a few feet of the middle pier, and drawn to 
a scale of a quarter of an inch to a foot. It gives a correct and 
clear conception of the size of the tube in comparison to the 
locomotive engine which is passing through it. Fig. 2 is an 
interior view or longitudinal section of the tube, taken through 
a line intersecting the tube down the centre, from one end to 
the other. It will not be necessary to describe these parts, as 
they have already been under consideration, and require no 
further comment. 

Plate V. gives a correct idea of a part of the bottom platform, 
showing the covering plates over the joints, the mode of riveting, 
and the T-irons which extend down the sides, and bend round 
upon the bottom, as already described. At eveiy fourth rib, or 
at distances of 6 feet, two strong cross plates, J an inch thick 
and 10 inches deep, extend across the bottom of the tube, and, by 
means of angle-iron, are riveted to the bottom, and also to the 
T-irons which run up the sides. These cross plates are inserted 
for the purpose of stiffening the bottom, and for receiving the 
timbers a> a, a, &c. on which the longitudinal sleepers and rails 
are fixed, and which form the platform or permanent way. 

Plate VI. represents a part of the interior, and cross section 
of one of the cells of the Britannia tube. It is drawn to a scale 
of 2 inches to the foot, in order to give a clear and comprehen- 
sive view of the connection of the sides with the top cells, and 
the position of the covering strips, angle-irons, rivets, &c. Fig. 1 
is a correct section of the first cell A, and a portion of the second 
cell B, with the vertical covering plates a, a, a, a, which are again 
shown in fig. 2, at b. The angle-irons c, c, c, e, &c. run longi- 
tudinally along the whole length of the tube ; and these, as well 
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as the strips d, d, d, &c, figs. 1 and 2, having to resist compres- 
sion, are formed, as already stated, of square or butt joints, 
nicely fitted and firmly riveted to the plates on every side of the 
cells. The T-iron, e, e, e t e, as already described*, covers the 
joints of the side plates of the tube ; they are 2 feet apart, and 
being securely riveted from the top to the bottom over each 
joint, they form collectively a series of crosses or columns ad- 
mirably adapted for stiffening the sides and retaining the whole 
fabric in form. At each joint, the interior T-iron, instead of 
terminating with a shoulder under the angle-iron, as shown at 
/ on the outside, is bent round to the extent of the two outside 
cells, as at c ; and by a double triangular plate C, riveted to each, 
a series of strong brackets are formed, capable of resisting any 
twist or strain to which the tube may be subjected. The same 
connecting brackets are attached to the T-iron at the bottom, 
but extending to a greater height up the sides, to prevent the 
lateral deflection of the roadway. Fig 2 exhibits the interior of 
one side of the top cells, and a part of the interior of the sides 
of the tube, between the T-irons and brackets. 

Plate VII. represents a perspective view of a portion of one of 
the tubes, resting upon the Britannia tower. It exhibits the 
divisions of the upper part of the tower, as at A, A, A, and the 
recesses below, C, C, through which the tubes are raised, by the 
force of the hydraulic pumps. These pumps are intended to be 
sustained, and placed upon the large cast-iron beams B B, which 
are similar in form and strength as those used at the Conway, 
and marked A l and A^ in Plates I. and II. The wall-boxes 
D, D, are inserted or built into the projecting parts of the piers 
on each side, and also in the middle, for the purpose of running 
tliree large beams marked E, which, on the arrival of the tube 
at the proper height, are thrust under it through the cells a, a, a, 
&c. at each end ; and these, along with the masonry of the in- 
terior of the tower, constitute the support of the tubes. Upon 

* See description of the sides, p. 189. 
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these beams, and the masonry, are boxes and plates of cast-iron, 
which form the bed of the tube, fixed permanently in the middle 
tower, but on the marginal piers, and land abutments, rollers 
and brass balls are attached, above and below, to admit of the 
expansion and contraction of the tube, the same as described 
and shown in Plates I., II. and III. for the Conway Bridge. 
Immediately below the wall-boxes D D, and the large beams B, 
which support the weight of the tube, are the longitudinal beams 
F, F, which are imbedded in the masonry to an extent of 8 or 
10 feet from the face, on each side, and prevent the enormous 
pressure of the tube, when supported from these parts, crushing 
down the masonry, and endangering the safety of the tube. 
The short transverse beams F, of which there are six on each 
side of the tube, are for the purpose of receiving the trough and 
brass balls H, and on which half the weight of the tube is sus- 
pended, by the cross-beams and screw-bolts at G. This part of 
the apparatus does not, however, apply to the Britannia tower, 
but only to those at the edge of the water, and the land abut- 
ments, where the expansion and contraction take place. On 
the Britannia tower the tube is a fixture, and it advances and 
recedes from that point to the land on each side. Of the tube 
itself, an accurate view is here presented, showing its exterior 
and interior form. The cells at the top and bottom, as well as 
the railway platform, gussett-plates and other parts, are clearly 
shown, and I trust we may indulge the hope that the magnitude 
of the design and the nature of the structure will be clearly and 
explicitly understood. 

Plate VIII. fig. 1, is an elevation of one-half of one of the 
tubes of the Britannia Bridge. It consists of a vast number of 
plates, angle- and T-iron, riveted together, and exhibits the 
length, breadth, and thickness of each plate, as well as the gene- 
ral dimensions of the tube. The two first are represented by the 
lines on the drawings, and the thickness by the figures fj, 
A, &c. 
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Figs. 2 and 3 exhibit the arrangement of the plates, which 
form the platforms of the upper and lower sides of the cells, on 
the top of the tube, and which in the working drawings are 
denominated the A and B platforms, as shown in the section at 
fig. 6. 

Each of these platforms is composed of plates varying from 
IS to -{-fths °f an inch in thickness. They contain eight plates 
in width ; and to the edges of each row of plates, of both top and 
bottom platforms, are riveted the angle-irons of the X division 
plates, which also vary from ■}-§ to -}-§ths of an inch in thickness ; 
and from this connection we derive a perfectly strong and rigid 
cellular structure. 

The transverse joints of these parts are carefully fitted against 
each other, with "butt" joints and double covering Fig. 58. 
plates, riveted over each joint, as shown in the annexed 
sketch; and thus a platform, although composed of a 
number of pieces, is rendered homogeneous in its struc- 
ture, and equally powerful in its resistance to compression, 
as if composed of one solid plate. 

The X division plates, which separate the cells from 
each other, are riveted in the same manner, in their 
transverse joints, as the upper and lower platforms, and 
being firmly riveted with covering plates on both sides, a 
continuous rib of sheet-iron is formed, which, placed on 
edge, and riveted to the angle-iron, and the A and B 
platforms before described, forms a complete cellular 
construction on the top of the tube. jj 

Figs. 4 and 5 represent the two bottom platforms D and E, 
which, having a connection with the V division plates, form a 
scries of cells similar in character and appearance to those on 
the top of the tube. 

The objects to be attained by the two cellular structures are, 
however, widely different ; the one, as before observed, having 
to sustain a force tending to crush it, and the other a power, 
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operating in an opposite direction, to tear it asunder. To resist 
these opposing forces, it will be observed, that the flexible 
nature of the material required a greater number of cells on the 
top than what appears to be necessary in the bottom. In fact, 
from the nature of the strain, cells are not required in the bot- 
tom ; and it will be noticed, that in order to effect the greatest 
power of resistance, the plates are not only double the length 
of those on the top, but they are differently constructed, and 
differently jointed to those intended to resist compression. In 
the width of the D and E platforms, the plates are six in num- 
ber; they are each 12 feet long, and are composed of two 
separate layers, one over the other, with alternate joints meeting 
on the middle of each plate ; and by the use of long and strong 
covering plates " chain-riveted, ,, as shown on Plate V., a power- 
ful and continuous series of horizontal and vertical platforms are 
thus presented to the tensile strain of the tube. These plat- 
forms are composed of plates which vary in thickness from -ftths 
in the middle to ^ths at the ends, and are tongued or dove- 
tailed into each other, as shown at A, A, A, &c, fig. 4. The 
breaks or jointings of the different thickness of the plates are 
represented in the same manner in all the other figures, each of 
which must be viewed as a separate and detached part of the 
tube. 

The letters G, H, K, fig. 1, represent sections of those parts 
of the piers of the Britannia Bridge wheron the tubes rest. 
In that view K is the land abutment, H one of the piers at the 
margin of low water-mark, and G the Britannia tower, built on 
the rock of that name, in the middle of the straits. 

Fig. 6 is a section of the tube, and to which the letters A, B, 
D and £, on figs. 2, 3, 4 and 5, refer. 
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APPENDIX. 

EXPERIMENTAL INQUIRY INTO THE STRENGTH 
OF MALLEABLE IRON TUBES. 



EXPERIMENTAL INQUIRY 

INTO THK 

STRENGTH OF MALLEABLE IRON TUBES 

FOR SUPPORTING 

THE CHESTER AND HOLYHEAD RAILWAY 

ACROS8 

THE ESTUARY OF THE CONWAY, AND THE MENAI STRAITS. 



The preceding narrative already contains a statement of the ob- 
jects for which the experiments herein recorded were instituted. 

Considering the importance of the undertaking and the re- 
sponsibilities which it involves, it will be necessary at the com- 
mencement to give a short description of the manner in which 
the experiments were conducted. 

The peculiar nature of the investigation and the almost total 
absence of data, for the successful prosecution of the inquiry, 
operated in a great degree to retard its progress. The trans- 
verse strength of an iron tube composed of riveted plates, was 
an entirely new subject ; and before the extent of its elasticity, 
rigidity, and the section of greatest strength were ascertained, 
it would have been extremely hazardous to have made use of 
such a tube for the support of a line of railway. 

Previous to the commencement of the experiments, considera- 
tions of deep importance presented themselves. The extent of 
the span, the form of the tube, and the nature of the material 
of which it was to be composed were objects requiring the 
utmost attention. Each of these had to be considered separately, 

p 
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as well as in combination; and in searching for facts, with 
the view of discovering the law which governs the form and 
strength of the bridge, it was found necessary to proceed with 
caution, and to determine step by step the relative powers and 
resistances, which from time to time presented themselves 
during every successive experiment. These experiments were 
conducted with great care, and I trust, from the interest they 
have created and the novelty of their application, they will prove 
as interesting to the scientific inquirer, as they have been advan- 
tageous to the Company for whom they were made. 

In conducting the present investigation, I should probably 
have shrunk from the responsibilities inseparable from such an 
undertaking, if it had not been for the encouragement I had 
received from Mr. Stephenson, as to my fitness for the task, and 
the assistance I anticipated from other quarters. 

It is only known to those in search of physical truths, to 
what extent experiments must sometimes necessarily be carried, 
before results of importance can be fully elucidated and con- 
firmed. New forms and new combinations are continually 
presenting themselves ; and it not unfrequently happens that a 
well-conducted experiment, instead of rendering the subject 
more clear and explicit, only brings to light fresh anomalies 
and difficulties, and seems to open out an entirely new field of 
inquiry. Perhaps on no former occasion were experimental 
results more varied and perplexing than those presented during 
these researches ; although generally favourable, they were not 
always in accordance with established theories, or such as the 
supposed nature of the experiments would indicate. On the 
contrary, weakness was found where strength was expected, 
and hence repeated changes of form, as well as changes in the 
distribution of the material, became absolutely necessary, not 
only to ensure comparative results, but to bring the two resist- 
ing forces of compression and extension in better agreement, or 
in perfect equilibrium with each other. 
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Taking the whole series of experiments, it was considered 
necessary to inquire into the powers of resistance offered, — 
first, by cylindrical tubes to a transverse strain ; secondly, by 
those of the elliptical or egg-shaped form ; and lastly, by those 
of a rectangular section, including such other modifications as 
the experiments might indicate during the progressive stages 
of the investigation. 

Each experiment is recorded, with some slight alteration, in 
the order in which it was made ; but to give an accurate con- 
ception of the results, it will be necessary not only to describe 
the apparatus used in the course of the experiments, but also 
to show in what manner and under what circumstances those 
results were obtained. 



Fig. 59. 




The tube to be experimented upon was placed upon two solid 
blocks, A A (fig. 59), at a sufficient height to admit weights 
to be freely suspended from the tube. In the cylindrical and 
elliptical tubes, the weights were suspended from a hole cut 
through the middle of the lower sides. The pin or shackle B 
was supported upon a cotter and plate resting upon a cushion 
of hard wood, 8 inches square, fitted into the interior on the 
lower side of the tube. That part of the pipe, which was cut 
out to receive the iron pin, was strengthened by riveting a strong 

p 2 
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plate round the outside, as shown by the dotted lines at D. 
After adjusting the shackle, the cross plate E (fig. 60) was 
attached to the iron pin by a bolt, which fitted loosely into the 
forked ends of the pin B. To the cast-iron plate thus attached 

■ 

were suspended the large cross links F, and upon the forks of 
these links were laid the weights, on each side, as exhibited 
at G. 



Fig. 60. 




It will be observed, that by this arrangement the tubes were 
subjected to the test of a dead weight, and the complexity and 
uncertainty of a system of levers were thus avoided. A lever was 
however found necessary, for the purpose of raising the weights 
off the tube, in order to ascertain the defects of elasticity, or the 
amount of permanent deflection which had taken place when 
the load was removed. These powers of restoration as well as 
deflection, were carefully measured and recorded every time 
the weights were laid on, and also when they were subsequently 
removed. The large lever H, with the "screw-jack" J at the 
end, were used for raising and lowering the load, and for ascer- 
taining the changes, which were going forward under the influ- 
ence of the successive increase of the loading and unloading of 
the weights. The wooden wedges 6, b, (fig. 60) were used, for 
the purpose of retaining the load steady during the time of 
raising the lever with the weights, in order to ascertain the 
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permanent set. When the load was suspended, they were then 
removed. 

It will be noticed, that in every experiment the deflections 
were taken after the weights were laid on ; and as some of the 
tubes were deflected to a considerable extent, the fulcrum I, on 
which the large lever rested, was supported on an iron table, 
which had the power of being raised or lowered by the screws 
a, a, a, to suit the deflection of the tubes. 

From this description it will be seen that every facility was 
afforded for marking the changes which took place during the 
progress of the experiments ; and from the accuracy with which 
they were conducted, the following tables will be found to con- 
tain a faithful record of the derangement of the tubes, from the 
time of laying on the weights till their final destruction. 

At the commencement of the experiments the thickness of the 
plates was measured by the Birmingham wire-gauge. That test 
was, however, found to be arbitrary and unsatisfactory, and it 
was therefore subsequently abandoned in favour of cutting the 
different plates into a number of small pieces; and having 
screwed them together in a vice, their collective thicknesses 
were taken, which divided by the number, gave, as nearly as 
possible, the thicknesses of the plates of which each part of the 
tube was composed. 

The whole of the experiments had a direct reference to the 
proposed bridges across the Straits and the Conway river ; and 
the diameters, lengths, depths, and thicknesses of each tube 
may be considered as certain proportional fractions of those 
structures. At the commencement the cylindrical tubes were 
simple approximations, and it was not until several of them 
were broken, that anything definite as to strength or form could 
be depended upon. It will be understood that the perfectly 
original character of the inquiry rendered the results extremely 
problematical, and having to search for facts, it was considered 
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better and more desirable, in the first instance, to ascertain by 
direct experiment the form and proportions of each particular 
tube, than hazard the assumption of data which might after- 
wards prove erroneous and unsatisfactory. 

The approximations were, however, of great value, as they 
exhibited defects and weakness which subsequently led to im- 
proved forms and conditions, both as regards the disposition 
of the material and the rigidity requisite to keep the tube in 
shape. All these requirements were carefully attended to ; 
and the progress of the experiments gradually confirmed the 
fallacy of all preconceived opinions of the bearing powers and 
other properties of the material we were dealing with. Having 
however acquired considerable information, and attained a num- 
ber of exceedingly interesting results, I found myself in a much 
better condition for laying before the mathematician such facts 
as would enable him to enter upon the theoretical investigation, 
and to deduce formula? for the reduction of the experiments, and 
for the computation of the strength of every description of tubu- 
lar bridges composed of sheet-iron riveted plates. Viewing the 
experiments as a scientific inquiry, and taking the results as 
deduced from them, it is easy to conceive what must be the 
strongest and best form of tube. Subsequent experiments may 
develope new properties and new combinations in the detail of 
construction, but I apprehend the great principle of form, or 
the section of greatest strength, will be found in the following 
tabulated results. 
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EXPERIMENTS ON THE TRANSVERSE STRENGTH 
OF MALLEABLE IRON TUBES OF THE 
CYLINDRICAL FORM. 

Experiment I. — July 6th, 1845. 

Cylindrical sheet-iron tube 1 8 feet 1 inch long, 12* 18 exterior 
diameter, and 17 feet between the supports. 

Thickness of 13 plates = 53 inch ; .\ £f = *0408 inch, the 
thickness of the plates of which the tube was composed. 

Weight of tube =102 lbs. 

Weight of shackle =800. 



Wright in 


Inflection 
inincnci. 


Deflection 
in inches, 
load 

remored. 


Change* in 

(iijunctcr. 




800 
1920 

3040 


•06 

•25 






Before the whole of this weight was laid on, the 
tube failed from compression by puckering on 
the upper side. 

Crushed by compression. 


.-. Ultimate deflection =-39. 


See Plate X. fig. 1. 



Experiment I. repeated. — October 9th, 1845. 

This experiment was repeated on one of the fractured halves 
of the same tube, 8 feet 6 inches between the supports. 



Weight in 


Deflection 
in inches. 


Deflection 
in inches, 

load 
removed. 


Change* in 
transverse 


Remark*. 


960 
2695 
3970 


■02 
13 




12-010 
11-912 


Crushed on the top sides 6 inches from the centre 
of the tube. 


/. U 


Itimate deflection = 19. 


Plate X. fig. 1. 



In the above experiments the tubes failed successively by 
compression ; the top doubling up close to the first row of rivets 
13 inches from the shackle. The half-length tube also crushed 
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on the top side, 6 inches from the centre, after sustaining the 
weight, 3970 lbs., for some minutes. 

Experiment II. — July 7th, 1845. 

Cylindrical sheet-iron tube 18 feet 1J inch long, 12 inches 
exterior diameter, and 17 feet between the supports. 

Thickness of 15 plates = 50 inch; .-. fj=037 inch, the 
thickness of the plates. 

Weight of tube =107 lbs. 

Weight of shackle =-.800 lbs. 



Wright in 


Deflection 
in inches. 


Deflection 
in inches, 
load ^ 


Changes in 
transverse 
diameter. 




800 


•20 




12-00 




1360 


•32 


•03 


1200 




1920 


•41 


03 


11-50 




2114 


•46 


03 


11-40 




2256 


•60 


05 


11-25 




2368 


•60 


10 


1115 




2480 


•61 


•10 


11 10 




2592 


•61 




11-00 




2704 


•65 







Crushed on the top side about 10 inches from the 










shackle after sustaining the load about 1 1 mi- 










nute. 


.-. Ultimate deflection =-65. 


Plate X. fig. 2. 



From the exceedingly flexible nature of the material, the tube 
in this experiment failed, as before, by compression, the upper 
side collapsing at a distance of 10 inches from the shackle. 



Experiment III. — July 11th, 1845. 

Cylindrical sheet- iron tube 16 feet 10 inches long, 12 4 inches 
exterior diameter, and 1 5 feet 7^ inches between the supports. 

Thickness of 9 plates =11 8 inch; /. ^=113 inch, the 
thickness of the plates. 

Weight of tube =392 lbs. 

Weight of shackle =800 lbs. 
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1 

) Weight in 
IU. 


Deflation 
in in* he.. 


i/rnrvlion 

in inrhrs, 
load 

removed. 


Change* in 
tranvvr r»r 


* 




•v/ 


...... 


1 O.J A 

la •IU 






•17 




12*32 


Up to the load when bUUO lbs. was laid on, the 


9 /ft 4 A 




•025 


12-2.> 


tube apparently sustained no injury in iU trans- 


«J,t>t>0 


•31 


■025 


12-25 


verse diameter. 


4,H>U 


a st 

'35 


•050 


12 20 




J fan 

4,* 20 


•■12 


•075 


12-19 






•43 


•V/o 


lain 

12-ltf 




5,840 


•50 


•100 


1217 




6,400 


•56 


•102 


1215 




6,960 


•65 


102 


1215 




7,520 


•72 


•150 


12*15 


with the weight HOtSOlhs. the sides were slightly 


8,080 


•85 


•175 


1217 


collapsed, taking the form of the ellipse. 


8,640 


•87 


•225 


12 10 


9,200 


•97 


•250 


1207 




9.760 


102 


•300 


1207 




10,320 


112 


•350 


1204 




10,880 


1 24 


•400 


12 00 




11,440 








Broke with this weight, the lower part tearing 










asunder across the shackle hole. 


.-. Ultimate de 


flection — 


129. 


Plate X. fig. 3. 



From this experiment it appears that the elastic powers of 
sheet-iron cylindrical tubes are but slightly injured by a strain 
of 8640 lbs. (upwards of three-fourths the breaking weight) with 
a deflection of 87 inch, and exhibits only 225 inch as the de- 
fect of elasticity. 



Experiment IV.— July 30th, 1845. 

Cylindrical sheet-iron tube 24 feet 10-J inches long, 18 26 inches 
exterior diameter, and 23 feet 5 inches between the supports. 

Thickness of 17 plates = 99 inches; .-. 2?= 0582 inch, 
the thickness of the plates. 

Weight of tube =334 lbs. 



Weight of scale and shackle =800 lbs. 



Weight in 


u^Jjchea? 


Dcflretion 
in incbea, 

load 
TerouYed. 


Change* in 


Remarks. 


800 


•08 




17 75 




1920 


•15 




17*75 


From the flexible nature of the tube and the thick. 


3040 


•25 




17-48 


ness of the plates the permanent deflection could 


4160 


•35 




1715 


not be ascertained. 


5280 


46 




16*65 




5840 


•51 




16-63 




6400 








Broke 6 inches from the centre of the shackle, the 










bottom side tearing close to the edge of the 








- 


plate riveted round the shackle hole. 


.-. Ultimate de 


flection = 


•56. 


Plate X. fig. 4. 
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In this experiment the upper side of the tube resisted the 
force of compression with greater tenacity than those in the 
previous experiments, arising probably from the comparatively 
small amount of deflection and from stiflhess of the plates. 

Experiment V.— July 12th, 1845. 

Cylindrical sheet-iron tube 25 feet long, 17 68 inches exte- 
rior diameter, and 23 feet 5 inches between the supports. 

Thickness of 16 plates =101 inch; .\ i£= 0631 inch, 
the thickness of the plates. 

Weight of tube = 346 lbs. 

Weight of scale and shackle =800 lbs. 







Deflection 






Weight In 


Deflection 
iu mcbes. 


in inrhc*, 
lout 


Changes in 




removed - 
















800 


10 




1798 




1920 


•20 




1798 




3040 


•30 


•*•••• 


17-58 


Sides slightly changed in form, load removed. 


4160 


•42 


•050 


17-28 


5280 


•51 


075 


16-98 




5840 


•60 


■090 


16-65 




6120 


71 


■100 


16-48 




6400 






...... 


Broke on the lower tide 25 inches from the centre, 
the plate tearing through the rivet-holes, which 
at that point were much weakened. 


.-. Ultimate deflection ■= 


•74 


Plate X. fig. 5. 



With the heavier weights it required the utmost care to re- 
tain the ends of the tube, which rested upon the blocks, in 
shape. All of them were protected by a circular block of wood 
fitted into each end, in order to prevent distortion and crushing 
at that part. 

Some weeks after the foregoing experiment was made, it was 
deemed advisable to repeat the experiment upon the longest 
uninjured part of the tube. This was done to determine the 
relative values of the two resisting forces of compression and 
extension, in a tube whose plates were not so much weakened 
by the rivets, as those in the last and some of the previous ex- 
periments. The results arc as follow : — 
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Experiment V. repeated on one of the fractured halves, October 

8th, 1845. 

Cylindrical sheet-iron tube 14 feet 8 inches long, 17*68 
inches exterior diameter, and 14 feet between the supports. 
Thickness of plates as before. 
Weight of tube =215 lbs. 
Weight of scale and shackle =960 lbs. 



Wcigt in 


Deflection 
in inches. 


Deflection 
in inche*, 
load 


Changes in 
tr»n»vcme 












- 


960 






17-62 




1,823 


•06 




17 57 




2,693 


•10 




1732 


From the shortness of the tube the top side instead 


3,570 


•14 




1714 


of being deflected was raised as the weights were 


4,437 


•20 




1702 


laid on. This arose from the distortion of the 


5,300 


•25 




16-80 


sides in the middle, which were elongated; 
1 1050 lbs. were left on the tube for some minutes. 


6,157 


•30 




16*68 


7,021 


•32 




16-38 




7,854 


•38 




1627 




8,272 


•42 




16-07 




8,695 


•50 


•16 


15-98 




9,126 


•56 


•25 


15-52 




9560 


•58 


•28 


1527 




9,976 


•60 


•40 


1502 




10,395 


•62 


•47 


14-67 




10,826 


•92 


•60 


14 02 




11,050 


•92 


•93 


13-92 




11,274 








Destroyed by compression, the top side puckering 
from the collapse of the sides, which were greatly 


















distorted. 


.*. Ultimate deflection = 


•958. 


Plate X. fig. 5. 



The experiments on this tube indicated results somewhat dif- 
ferent to those previously experimented upon. The ratio of the 
diameter to the distance between the supports, and the flexible 
nature of the tube, caused the centre of the tube, where the 
strain was applied, to collapse and take the elliptical form. This 
property is strongly marked in the column of deflections, where 
the top side rises, instead of following the bottom, as in the 
other experiments. 
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Experiment VI.— July 12th, 1845. 

Cylindrical sheet-iron tube 25 feet 1 inch long, 181 8 inches 
exterior diameter, and 23 feet 5 inches between the supports. 

Thickness of 10 plates =119 inch; 4»=-119 inch, 
the thickness of the plates. 

Weight of tube =777 lbs. 

Weight of scale and shackle =800 lbs. 



Wright in 
lba. 


Deflection 
in inchea. 


Deflection 
in inchea, 
load 

removed. 


Chan KV9 in 
tranM rr»e 
diameter. 




800 


•05 




18-00 




1,920 


•15 




18-00 




3,040 


•20 




17-95 




4,160 


•30 




17-90 




54280 


•38 


05 


1790 




6,400 


•45 


•06 


17-90 




7,520 


•55 


•06 


1788 




8.649 


•64 


•07 


1783 




9.760 


•75 


•09 


17-75 




10,180 


•84 


10 


17-70 




12,000 


•95 


13 


1765 




12,560 


100 


•15 


17*64 




13.120 


105 


•18 


17 60 




13,680 


113 


•20 


17-58 




14,240 








Broke through the rivet-holes, 3 feet 2} inches 








from the centre, after sustaining the weight for 










half a minute. 


.*. Ultimate deflection = 


119 


Plate X. fig. 6. 



It will be observed that nearly the whole of the tubes that failed 
from extension gave way at the rivet-holes, or in the immediate 
neighbourhood of the shackle where the plates were weakened. 
Had those parts been of the same strength as the plates, it is 
probable that the whole, or nearly the whole of them, would 
have yielded to compression. 

Another experiment was made on this tube at 15 feet be- 
tween the supports, as follows : — 
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Experiment VI. repeated on one of the fractured halves, October 

8th, 1845. 

Cylindrical sheet-iron tube 25 feet 1 inch long, 1818 inches 
diameter, and 15 feet between the supports. 
Weight of tube =475 lbs. 
Weight of scale and shackle =930 lbs. 





Drflrction 
in inches. 


IVflcelion 
in inches, 

removed. 


Change* in 
truitaverme 
diameter. 




930 


+ 




18-30 




2,687 


•04 




18-30 




4,393 


•06 




1830 




6,150 


•06 




18-20 




7,853 


07 




1817 




9,541 


•07 




1810 




11,243 


08 




1807 




12,974 


•08 




1803 




14,682 


•08 




1790 




16,425 


•08 




1789 




18,111 








This experiment was lost from the foundations 










giving way, it was however resumed with a 










weight of 16837 lbs. 


16,837 






17-77 


18,555 








Broke through the rivets 8 inches from the centre 










on the lower side. 


.-. Ultimate dei 


flection — 


114. 


Plate X. fig. 6. 



During the whole of these experiments considerable changes 
of form were observable, by the elongation of the vertical dia- 
meter at the shackle, and the extension of the transverse dia- 
meter at the ends resting upon the supports. 

These changes were more strikingly apparent in cases where 
the circular blocks were not well fitted into the ends of the tube. 

Experiment VII.— July 30th, 1845. 

Cylindrical sheet-iron tube 82 feet 8 inches long, 2 feet exte- 
rior diameter, and 31 feet 3 \ inches between the supports. 

Thickness of 11 plates = 105 inch; .\ ™ = 0954 inch, 
the thickness of the plates. 

Weight of tube =1007 lbs. 

Weight of scale and shackle =800 lbs. 
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Weight in 
lb.. 


Deflrr-tion 
in inches. 


1 ^ »1 »w» linn 

in inche*, 


Change* in 
tran»vcr»e 


Remark 


load 

removed. 


diameter. 




800 


•04 




23-90 


From the commencement of laving on the weiphts 


1920 


10 




23-85 


a change ii produced in the shape of the tube, 
but no perceptible »et before 4160 lbs. vu Laid 


3040 


17 




23-72 


4160 


•25 


•02* 


23-54 


on. 


5280 


•33 


•03 


23 36 




6400 


•40 


•04 


23-30 




7520 


•47 


■05 


2314 




8640 


•55 


•05 


23-06 




9760 








Broke on the underside by tearing along the line 
of the rivets as before, 13J inches from the 
middle of the tube. 



Ultimate deflection -«63. Plate XI. fig. 7. 



The chief defect in this experiment, as well as in some others 
here recorded, is the weakness of the plates at the riveted joints. 

Experiment VIIL-^July 30th, 1845. 

Cylindrical sheet-iron tube 34 feet inches long, 24*3 inches 
exterior diameter, and 31 feet 3 \ inches between the supports. 

Thickness of 11 plates =103 inches ; .*. ^ = 119 inch, 
the thickness of the plates. 

Weight of tube =1385 lbs. 

Weight of scale and shackle =800 lbs. 



Weight in 
lb.. 


Deflection 
in inches. 


Deflection 
in inches, 
load 


Ch^eein 
trannveree 
diameter. 








re moved. 




800 
1,920 


•05 
•15 




2410 

24-05 


No perceptible changes in the defects of elasticity 
up to the load 4160 lbs. 


3,040 


•20 




24-00 


4,160 


•27 


•03 


23-86 




5,280 


•33 


•04 


23-80 




6,400 


•40 


•05 


2375 




7,520 


•48 


•07 


23-72 




8,640 


•52 


•08 


23-70 




9,760 


•60 


•10 


23-67 




10,880 


•69 


•11 


23-60 


The sides or horizontal axes at this point have 


12,000 


77 


13 


23-55 


taken a permanent set. 


12,560 


•81 


•14 


23-50 


13.120 


•85 


•15 


23-42 




13,680 


•90 


•17 


23-40 




14,240 








Broke through the rivets 15 inches from the centre 








as the weight was suspended on the tube. 



.-. Ultimate deflection - 93. 



Plate XI. fig. 8. 



The same defects, arising from weakness at the riveted joints, 
is here observable as on former occasions. All the tubes hitherto 
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experimented upon have been more or less defective in this re- 
spect, and hence arises the absolute necessity of exercising the 
utmost care in fixing upon a sound principle upon which joints 
of this description should be constructed. 

Experiment IX. — July 31st, 1845. 

Cylindrical sheet-iron tube 32 feet 8^ inches long, 24 2 inches 
exterior diameter, and 31 feet 3 \ inches between the supports. 

Thickness of 11 plates =108 inch; .-. 1^= 098 inch, the 
thickness of the plates. 

Weight of tube =1005 lbs. 

Weight of scale and shackle =800 lbs. 



1 . 

Wright in 


Deflection 
in inches. 


Deflection 
in inches, 

load 
removed. 


Changes in 
transverse 
diameter. 


Remarks. 


800 


+ 




23-76 




1,920 


•05 


+ 


2376 


Up to the weight 5280 lbs. no change had taken 


3,040 


•13 


+ 


23-60 


4,160 


-21 




23-50 


place in the transverse axia. 


5,280 


•30 




23-42 




6,400 


•39 


•03 


23-36 




7,520 


•47 


•04 


23-30 




8,640 


•52 


•06 


23 22 




9,2<X) 


•59 


•07 


2316 




9,760 


•64 


•08 


2310 




10^20 


•69 


•10 


23-05 




10,880 








Broke as before through the rivet holes, 15 inches 










from the shackle. 


.*. Ultimate deflection = 


•72. 


Plate XI. fig. 9. 



In this experiment the same indications of weakness were 
apparent as in all those previously tested. The form is evidently 
imperfect, and exhibits great weakness when subjected to a 
transverse strain. The collapsing of the sides, and the excess 
of material which surrounds the neutral axis, are much against 
this form of tube. Its strength would however be greatly im- 
proved by a better system of riveting, and by increasing the 
thickness of the plates on the upper and lower sides. 

The principal objection to this kind of tube is the difficulty 
which exists in retaining the tube in its form. Under severe 
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strain the sections are no longer circles but ellipses ; in the 
middle section the vertical diameter is increased in length, and, 
on the contrary, at each end it is decreased. These changes of 
form give an appearance of distortion to the tube, weaken its 
powers of resistance, and render it unfit to sustain the load. 

EXPERIMENTS ON THE TRANSVERSE STRENGTH OF 
MALLEABLE IRON ELLIPTICAL TUBES. 

Experiment XIX. — August 6th, 1845. 

Elliptical sheet-iron tube 17 feet 11 inches long, vertical axis 
1462 inches, transverse axis 9 25 inches, and 17 feet between 
the supports. 

Thickness of 26 plates =108 inch ; .-. 0416 inch, 

the thickness of the plates. 
Weight of tube = 109 lbs. 
Weight of shackle =800 lbs. 



Weight in 




Deflection 
in inchea. 


Changes in 
tranirenie 


Permanent 
^ set in 




in inches. 


axis. 






800 

1920 
2100 


•12 

•57 


•02 
•09 


1462 
14-30 


...... 


1 

Crushed on the top side just as the whole 
weight was suspended. 




\ Ultimate deflection =*607. 




Plate XII. fig. 15. 



Here the breaking weight is considerably less than that which 
is recorded in Experiment I. on a cylindrical tube, of nearly the 
same weight and thickness of plates. 



Experiment XX. — September 17th, 1845. 

Elliptical sheet-iron tube 25 feet 9 inches long, vertical axis 
21 66 inches, transverse axis 13*5 inches, and 24 feet between 
the supports. 

Thickness of 9 plates =118 inch; .-. = 1310 inch, 
the thickness of the plates. 
Weight of tube =708 lbs. 
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Deflection 


Chanffc* in 
tnnaverae 
axis. 


Permanent 




Wdffet in 
In* 


Deflrrtion 
in inches. 


in incSra, 

t viuvf fui 


•et in 

tnui»vm« 




R4H 


02 




14-00 






1,744 


-08 




14-00 






2,«40 


•13 




14-00 






3,536 

1 ' 


•17 




13*99 




With the weieht 16 5' 7 8 lbs the acilea 


4,432 


•22 




13-85 




lost thri r halation and t\\o wpiirht *i 


5,328 


•28 


•020 


13*79 




fp\\ ni\ TlifV wcri 1 miriHf*fiii(*ntlv rp» 

• via VII* J. UlfJ »» *yl V> 9\\ > J J v- *J It L. 11 1 1 J 1 


6,224 


■34 


-025 


13-67 




T>lar*p(l und t\\t* <;nm*» wpitrrir* strain 


7,120 


•39 


•040 


13-61 




laid oil The deflrrtion \vrw*n tnkf*n 

****** »*»■• *■ ***> UvUvVHvll IfllWll WtlVC 11 


8,016 


•45 


•045 


13-60 




indicated 132 as shown in thr tahlp 

uiui^avtu * *Ji*j cu aiiu**ii IU lilt tauii * 


8,912 


•51 


-060 


13-55 




9,808 


•58 


•080 


13-46 






10,704 


-64 


•100 


13-40 






11,400 


•71 


•125 


13-36 








.Oil 


• 1 K i 
194 


lO ZD 


"Kt 




13,392 


•90 


•200 


13-20 


10 




14,288 


1-00 


•240 


13-15 


•15 




14,736 


1*05 


•275 


13 10 


•24 




15,184 


113 


•300 


1304 


•26 




15,632 


1-20 


•360 


12-96 


•31 




16,080 


127 


•390 


12-94 


•37 




16,528 


1 32 


•440 


12-82 


•38 




17,076 










Broke after sustaining the load for a few 










seconds, the lower side tearing asun- 
der through the shackle hole. 


.-. Ultimate deflectio 


n -1-35. 




Plate XIII. fig. 19. 



From the commencement of the experiment to its termination, 
the tube gave indications of great stiffness and strength. The 



deflections and defects of elasticity were progressive throughout 
the whole series, and in this experiment, when the last weight 
17,076 lbs. was laid on, a slight crackling noise was heard pre- 
vious to rupture. 

Experiment XXI. — September 18th, 1845. 

Elliptical sheet-iron tube 26 feet 3 inches long, vertical axis 
2125 inches, transverse axis 1412 inches, and 24 feet between 
the supports. 

Thickness of 17 plates =117 inch; .-. ^= 0688 inch, 
the thickness of the plate. 
Weight of tube =357 lbs. 
Weight of shackle =848 lbs. 



a 
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>\ eipfni in 


i/enevvion 
in iorhe*. 


Deflection 
in in cue*, 

mnored. 


Changes in 
trainrene 


Permanent 

•et ni 
tramver»e 
uii, 


Remarks. 


848 


04 




13G2 






1731 


•09 




13-26 






8580 


13 




1312 






3436 


17 




12-77 


•05 




4289 


22 




12-57 


•06 




5146 


•28 




12-32 


•10 




5986 


•34 




1202 


•20 




6834 


•40 




11-72 


•25 




7714 










Broke with laying on the weight, the 












top side doubling up. Probably one- 
half the weight laid on, or 72701b*. 












might have caused fracture. 


< 


•. Ultimate deflectic 


m «-45. 




Plate XIII. fig. 20. 



Looking at the effects produced by the heavier weights upon 
this tube, and comparing it with one previously experimented 
upon, it is evident that stiffness is an important element in this 
description of pipe, in order to prevent the sides collapsing when 
the weights are applied. This is strongly exemplified in the 
4th column of the table, where the changes of the transverse axis 
vary from 13*62 to 11*72, making a difference of nearly 2 inches 
when suffering under the influence of severe pressure. 



Experiment XXII. — September 18th, 1845. 

Elliptical sheet-iron tube, with a cell on the top side, 19 feet 
8 inches long, vertical axis 12 inches, transverse axis 7£ inches, 
and 18 feet 6 inches between the supports. 

Thickness of 16 plates =11 7 inches ; . 
the thickness of plates. 

Weight of tube =232 lbs. 

Weight of shackle =848 lbs. 



^ = 0733 inch, 
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UV. cht in 


Deflection 


Deflection 
in inche*, 


Ch 


Permanent 
•ft in 












848 
1788 
2601 
3469 
4324 
5178 
5598 
6016 
6439 
6867 


•125 
•200 
•300 
•400 
•510 
•625 
•700 
•780 
•870 


+ 

•04 

•08 

•10 

•14 


750 
746 
745 
7-44 
735 
733 
7-32 
744 
745 




During the early part of the experiment 
the alterations in shape were steadily 
progressive, or until 601 6 lbs. were 
laid on, when they became more 
anomalous, which is indicated by the 
restoration of the transverse axis with 
the 6439 weights. 

With this weight the top edge or fin 
part doubled up, still showing weak- 
ness on the top side. 


Experiment repeated after reversing the tube with fin downwards. 


930 
2641 
4398 
4822 
5237 
5648 


•14 
•61 
119 
1-32 
1-45 


+ 
•14 

•42 

•58 
•67 


750 
7-48 
715 
7-13 
713 




For some time previous to the bottom 
tearing asunder, the upper side was 
out of shape, 
Broke by extension 22 inches from the 
middle, after sustaining the weight a 
few seconds. 


A Ultimate deflection =-892. 


Plate XIV. fig. 21. 



As the whole of the experiments on the elliptical Fig. 61. 
tubes gave evident signs of weakness to a crushing 
force, it was deemed advisable to strengthen the r 
tube, by riveting a cellular fin (such as is shown in J 
the annexed sketch) along the top side of the tube. 7 
This addition did not, however, answer the in- *- 
tended purpose, as will be seen by its yielding to compression 
when the last weight 6867 lbs. was laid on. 

From this it would appear, that the resisting; powers to a 
crushing force on the top side are still unequal to the pressure 
in that direction ; and viewing the experiments upon the ellip- 
tical tubes, as far as they have gone, they may be considered of 
an inferior description, and undoubtedly imperfect as regards 
the best form for sustaining a heavy transverse strain. 

From the last experiment it is obvious, that the two resisting 
powers of extension and compression are not equalized, and in 
order to produce fracture by a tensile strain, it will be necessary to 

Q 2 
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Fig. 62. 




enlarge and increase the quantity of material on the top side, and 
also to give it greater rigidity than has yet been attained in that 
part. For this object, it appears desirable 
to repeat the experiment with one or more 
tubes, constructed of the rectangular form 
with a corrugated top, as per annexed 
sketch at A, and to have them riveted 
together in the form of two cells, as shown 
at a, a. 

These corrugations would add consider- 
ably to the strength of the upper side of 
the tube, and tend to equalise the two 
opposing forces of resistance to extension 
and compression. This form was sub- 
sequently adopted*, and found exceedingly satisfactory as re- 
gards strength and its powers of resistance under severe strain. 



Finding the same difficulty in retaining the 
elliptical tubes in shape that we found in the 
cylindrical ones, the form was changed from 
the ellipse to a tube with straight sides and 
curvilinear top and bottom, with the fin re- J 



Fig. 63. 



peated on the top side, as at F, to resist crush- j 
ing in that part. 

The results of the experiments on this tube JL 
are as follow : — 




* Whilst engaged in making the experiments, I had frequently occasion 
to take notes and make remarks upon the powers of resistance, &c. which 
each successive form of tube offered to the strain acting upon it. As many 
of these notes are interesting, and as the results recorded were such as to 
suggest new forms and new combinations, I shall on this, as on other oc- 
casions, take the liberty of introducing them nearly in the same form and 
in the same order as they were made at the time. In this treatment of 
the subject there may be some slight irregularity, but the importance of the 
inquiry, and the freshness of the ideas as they presented themselves at the 
moment, must plead my excuse. 
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Experiment XXm.— September 19th, 1845. 

Rectangular sheet-iron tube, with single cell on the top, and 
circular top and bottom, 19 feet 1 inch long, depth 13 inches, 
width 8 inches, and 18 feet 6 inches between the supports. 

Thickness of 17 plates =1 095 inch; .\ !2K= 064 inch, 
the thickness of the plates. 

Weight of tube =267 lbs. 



Weight of shackle =848 lbs. 



Weight in 


Dcflertion 
inincbca. 


Deflection 
in inches, 




848 


•080 




After 7136 lbs. were laid on, the top fin wu evidently much 


1722 


162 




destroyed. 


2518 


•241 




The two following weights did not, however, make much 


3469 


•324 




change; the upper aide of the tube, having come into ac- 


4341 


•413 




tion, retained it in shape until the whole gave way. 


5179 


•516 




6021 


•604 


•025 




6867 


•723 


•034 




7316 


•798 


•050 




7540 


•830 


•057 




7652 


•852 


•061 




7876 


•900 


•072 




8100 


•974 


•082 




8406 


1140 


•260 


With this weight the top side doubled up 3 feet from the 


8812 










centre of the tube. 


.*. Ultimate deflection - M40. 
— 


Plate XIV. fig. 22. 



The difference between the strength of the elliptical tube with 
a fin, and the rectangular form having a similar top, is very in- 
considerable. They are nearly of proportionate weights, and 



having the same distance between the supports, the comparison 
is nearly perfect ; the first crushing on the top side with a force 
of 6867 lbs., and the other distorted in the same manner by a 

force of 8812 lbs. 

It is obvious from the two last experiments, that in adding 
to the strength of the top side great care should be observed in 
retaining it perfectly flat, in order to concentrate the material 
at as great a distance as possible from the neutral axis ; and the 
same rule will apply to the bottom. It therefore follows that 
all girders, be they hollow or otherwise, should on no account 
terminate in an apex, as represented in the two last cases be- 
fore us. 
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Experiment XXIV.— September 19th, 1845. 

Elliptical sheet-iron tube 18 feet 2£ inches long, vertical axis 
15 inches, transverse axis 9 J inches, and 17 feet 6 inches be- 
tween the supports. 

Thickness of 9 plates =129 inch; i^=143 inch, the 
thickness of the plates. 

Weight of tube =374 lbs. 

Weight of shackle =848 lbs. 



Wcitjht in 


Deflection 


Deflection, 


Change* in 


Trmn»ver»e 




Ibi. 


in mch«. 


load 
removed. 




axis. 




848 


•05 




762 




15,000 lbs. would probably have pro- 


2,137 


•14 




762 


duced fracture, as tbe tube was suffer- 


3,418 


•22 




762 




ing from the (rushing power on the 


4,737 


•31 


•040 


7-58 




top at the same instant the bottom was 


6.0)2 


•40 


045 


754 






7.327 


•49 


057 


752 




■ i 


8,580 


•58 


070 


7-51 




9,870 


•69 


110 


750 




4 


11,180 


•82 


158 


749 






12.461 


•96 


•240 


7-48 






13.755 


116 


340 


742 




i 


14,619 


1 36 


470 


7-40 






15,490 










Broke just as the whole of the weight 












was laid on. 


.-. Ultimate de 


lection = 


1-45. 


Plate XIV. fig. 83. 



The foregoing completes the experiments on elliptical tubes, 
and although the elliptical is inferior in strength to the rectangular 
form, the results are nevertheless highly instructive. It will be 
observed, that in almost every case where the tubes had cells 
on the top side, the two sustaining forces approached nearer 
to each other than in those of the cylindrical or rectangular 
form where the plates were of uniform thickness. In these ex- 
periments, as well as in all the others, the top side is almost in- 
variably the weakest. 

Observations on the foregoing Experiments. 

Every horizontal beam, subjected to a transverse strain, has 
two important offices to perform : first the resistance it offers to 
compression on its upper side, and secondly the power which it 
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opposes to tension on the lower side. Now it is immaterial 
whether the beam be hollow or solid ; its elements or character- 
istics of strength are the same ; and all properly constructed 
beams must have that form which presents the greatest resist- 
ance to compression on the one hand, and to tension on the 
other. The further that the molecules, or particles of which 
a beam is composed, are removed from the neutral axis, the 
greater the powers of resistance to sustain the load. In order, 
therefore, that a beam should have the strongest section with a 
given quantity of material, the forces of compression and tension 
must not only be duly balanced, but the material should be 
accumulated at the top and bottom of the section, where the 
strain is the greatest ; that in the sides serving only to maintain 
the connection between them Now the cylindrical form, having 
such a great proportion of the material in the vicinity of the 
neutral axis, is certainly not well-calculated for resisting a trans- 
verse strain. The same objections apply, though in a less 
degree, to the elliptical tubes. 

On consulting the tables, it will be found, that nine distinct 
experiments were made upon cylindrical tubes. Out of this 
number seven were torn asunder through the rivet-holes, and 
two yielded to compression. It is more than probable, that the 
whole of them w^ould have puckered on the top side, had the 
riveting been sound. Unfortunately that was not the case, and 
hence followed the rupture of the bottom through the line of 
the rivet-holes, which from their number and closeness had 
greatly injured the strength of the plates. One remarkable 
feature of these experiments, however, was the distortions which 
the whole of the tubes presented under severe strain. With 
less than half the breaking weight the sides of the tubes were 
collapsed, and before three-fourths of the load were suspended, 
the middle section presented an elliptical form, which gradually 
increased with the load until rupture took place. 

These contortions were strikingly apparent in the tubes corn- 
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posed of thin plates, and in some of the experiments the sides 
became so much collapsed as to assume almost a straight line 
on both sides, in the middle, with the top rising and the b 




descending in the form of the annexed figure 64 - 
at a, a, «, a. This change of figure rendered 
it next to impossible to ascertain the deflec- 
tion, which rapidly increased in both direc- 
tions, and magnified the distortions to such 
a degree as to render the tube totally inap- 
plicable for the purpose intended. 

Another discrepancy was the insecurity of 
the ends resting upon the supports which greatly increased the 
disfigurement of the tube, unless retained in shape by a circular 
piece of wood closely fitted into each end. The removal of these 
blocks, when the tube was under strain, presented a singular 
distorted appearance : both ends became flattened horizontally, 
and the middle elongated in a vertical direction so as to present 
two elliptical sections, as shown in the dia- 
gram, which is here exaggerated as at 6,6,6, 6, 
in order to exhibit the insufficiency of cylin- 
drical tubes to support a severe transverse 
strain. Some of the stronger description of 
tubes when composed of thicker plates gave 
indications of increased strength; but not 
more than might reasonably have been expected from the in- 
creased thickness and greater rigidity of the material. 

Taking the whole of the experiments on the circular tubes, it 
will appear obvious from the pressure to which all the parts are 
subjected, that they are not calculated to resist a heavy trans- 
verse strain. Altogether the form and distribution of the ma- 
terial are defective, and cannot therefore be trusted for such a 
purpose. Reasoning from these facts, and taking the whole of 
the circumstances indicated by the experiments into consider- 
ation, I have no hesitation in pronouncing the circular form of 
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tube exceedingly defective) and not to be relied on as a medium 
of support for railway traffic across the Menai Straits. 

Summary of Results obtained from the Experiment* on Cylindrical 

Tubes. 



IHiUnce 
brtwrf n 
•upports. 



Diameter 
in inche». 



Thickness 
of plate in 



Ultimate 
in iZh™. 



Hreaking 
weiRht in 



ft 
17 

17 



0 
0 



15 7* 
23 5 



5 
5 

H 

31 34 
31 3* 



23 
23 
31 



12-18 
12 00 
12 40 
18-26 
1768 
18 18 
24-00 
24-30 
24-20 



•0408 
•0370 
1310 
0582 
■0631 

1190 

•0954 

•13501 

•0354 



•39 
•65 

1-29 
•56 
•74 

119 
•63 
•95 
•74 



3.040 
2,704 

11,440 
6,400 
6.400 

14.240 
9,760 

14.240 

10,8 



Crashed top. 
Crashed top. 
Torn asunder at bottom. 
Torn asunder at bottom. 
Torn asunder at bottom. 
Torn asunder at bottom- 
Torn asunder at bottom. 
Torn asunder at bottom. 
Torn asunder at bottom. 



Summary of Results from the Experiments on Elliptical Tubes. 



No. of 
eipen- 



19 
20 
21 
22 
24 



I>imUriCr 

between 
the ■op- 
ports. 



ft. in. 

17 0 

24 0 

24 0 

18 6 
17 6 



Diameter con' 
predate and 



f 14-62 

9-25 
21-66 
13-50 ' 
21-25 
1412, 
'1200 
7-50 
'15-00 
975 



ThickneM 
of plate*. 



•0416 
11320 

•0688 
•0775 
1430 



Ultimate 
deflection 
in inches. 



•62 
1 36 
•45 
•95 
1 39 



H reiki rift 
weight 
in 1U. 



Remarks. 



2,100 jCrusbed on top. 
17,076 Broke by 



7,270 
6,867 



By 



By compression ; this tube had a 
fin on the top side. 
15,000 Both sides were raptured. 



It will be observed that the whole of the experiments on the 
elliptical tubes indicated weakness in the top side, which, in 
almost every case, was greatly distorted by the force of compres- 
sion acting on that part. The anomalous results of the top 
side yielding to compression, suggested a modified form of tube, 
constructed by riveting a hollow longitudinal fin along its upper 
side. This was done in the manner described in Experiments 
XVI. and XVII., but without effect, as the top side was still 
found defective, and gave way in both experiments by the 
doubling up of that part. The elliptical tubes also exhibited 
considerable distortions in form some time before the load pro- 
ducing rupture was laid on. 
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On consulting the preceding experiment, it will be observed, 
that nearly the whole of the tubes are comparatively weak, 
arising in a great measure from their defective form, and partly 
from the injury done to the plates by an injudicious system of 
riveting which the workmen had introduced. These defects 
were remedied in the subsequent experiments on the rectangular 
tubes, and great care was taken to make the joints as nearly as 
possible of the same strength as the plates. 

The next series of experiments are not only highly interesting 
in themselves, but involve practical considerations of deep im- 
portance in relation to the future interests of civilised society. 
These experiments show, that the rectangular form of the tubular 
wrought iron girder is much better calculated to resist trans- 
verse strain than any other form that can be adopted, provided 
the sectional parts are so arranged and distributed, as to give the 
greatest strength with the least quantity of material. 

EXPERIMENTS ON THE TRANSVERSE STRENGTH OF 
MALLEABLE IRON RECTANGULAR TUBES. 

Experiment XIV.— July 31st, 1845. 

Rectangular tube 18 feet 6 inches long, 9*6 inches square, 
and 17 feet 6 inches between the supports. 

Thickness of plates, top . . . i£ = 075 inch. 

„ bottom . . i£ = 0743 „ 
„ sides . . . 2£ = 0743 „ 

Weight of tube =202 lbs. 

Weight of shackle =938 lbs. 



Weight in 




Deflection, 

load 
removed. 


• 


938 
2058 
3178 
3738 


•17 
•55 
•96 




Yielded to compression, the top aide doubling op, and the 
sides bulging close to the injured part. 


Ultimate deflection = 11 2.| Plate XII. fig. 10. 



Digitized by Google 



RECTANGULAR TUBES. 235 

The great weakness indicated by this tube in yielding to a 
weight of only 3738 lbs., caused a different arrangement of the 
plates, a new one of nearly three times the thickness was pre- 
pared and riveted on the top side. The plate on the lower side 
was also strengthened at the joints, and having repaired the 
other parts injured, the tube was again put to the test as 
follows : — 

Experiment XTV. a repeated. — October 9th, 1845. 

Rectangular tube 18 feet 6 inches long, 9*6 inches square, and 
17 feet 6 inches between the supports. 

Thickness of plates, top . . . '-^ = 252 inch. 

„ bottom . . 'J=-075 „ 
„ sides . . . i£=-074 „ 

Weight of tube =384 lbs. 

Weight of shackle =960 lbs. 



Weight in 


Deflection 

ioiocbt*. 


Deflection, 
load 


» 

Remarks. 


960 


•07 






1854 


•16 






2717 


•25 






3568 


•35 






4441 


•45 


•07 




5310 


•55 


10 




6180 


•67 


11 




6180 


•73 




This weight was repeated in consequence of the tube being 


7017 


•84 


14 


slightly distorted. 


7427 


•94 


•20 


7859 


107 


•29 




8273 






Broke asunder by tearing at a joint on the bottom side,. 11 




• 




inches from the shackle, where the plate was weakened. 


.'. Ultimate deflection — 1*10. 


Plate XII. fig. 10. 



Here, by increasing the material at the top of the tube, we 
attained more than double the strength ; thereby showing that 
fibrous bodies, like wrought-iron, being more ductile, are more 
susceptible of injury from compression than from extension. 
This law is further confirmed by the succeeding experiments. 
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Experiment XV.— July 31st, 1845. 

Rectangular tube 18 feet 6 inches long, 9*6 inches square, and 
17 feet 6 inches between the supports. 
Thickness of plates, top . . . ! -£ = 0757 inch. 
„ „ bottom . . ^ = 142 „ 

sides .... =-0757 „ 
Weight of tube =255 lbs. 
Weight of shackle =988 lbs. 



Weijjjht in 


Deflection 


Deflection, 




988 

2108 
3228 
3788 


16 
•45 

•80 


•05 
•09 


In this experiment great weakness is exhibited as well as 
in the former one. 

With this weight, the top plate began to buckle 2 feet 6 
inches from the shackle on one side, and 6 inches from it 
on the other. It appears to require stiffness in order to 
resist the tendency to pucker. 


.*. Ultimate deflection =*94. 

1 


Plate XII. fig. 11. 



This experiment was repeated with a strong plate 2 feet 
7 inches long, 11 inches wide, and 11 inch thick, laid along the 
top, in order to stiffen it and throw the strain more upon the 
bottom plate. The results were however unimportant, until the 
tube was reversed with the thick side upwards, when a very 
important change was effected, as shown in the succeeding ex- 
periment. 

Experiment XV. a. — July 31st, 1845. 

Rectangular tube, the same as before. Tube reversed, with 
the thick side uppermost. 

Thickness of plates, top . . . ~ = 142 inch. 

„ bottom . . !£ = 0757 „ 
„ sides . . . "£='0757 „ 

Weight of tube =255 lbs. 

Weight of shackle =988 lbs. 
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Weight in 
A.. 


Deflection 
in inches. 


Deflection, 


It^niarK*. 


988 


17 




The deflection as well as the modulus of elasticity are much 


2108 


•50 


•07 


greater in this than in any of the former experiments. 


3228 


•78 


•14 


3788 


•90 


•18 




4348 


1-05 


•20 




4908 


1-21 


•26 




5468 


1-37 


•32 




6028 


1-54 


•40 




6588 


1-75 


•50 




7148 








.\ Ultimi 


>te deflecti 


on = 1-76. 


Plate XII. fig. 11. 



If we compare the results of the two last experiments with 
those contained in Experiments XIV. and XIV. a, we shall find 
that the proportions of the top and sides are widely different. 
In both cases, however, when the tube was reversed with the 
thick side uppermost, double, or nearly double, the strength is 
obtained. Hence it follows, that in order to obtain the section 
of greatest strength, the top side of a tube, when submitted to a 
transverse strain, must be considerably thicker than its lower 
side. This fact is fully established in every succeeding experi- 
ment, as well as in those already recorded, for the tube almost 
constantly give way to compression, unless secured by stronger 
plates on the top side. 

Experiment XVI. — August 1st, 1845. 
Rectangular tube 18 feet 6 inches long, 18 25 deep, 9 25 wide, 
and 17 feet 6 inches between the supports. 
Thickness of plates, top ... ^ = 1490 inch. 

„ bottom . . 1^ = 2690 „ 
„ sides . . . ^= 0594 „ 

Weight of tube =317 lbs. 
Weight of shackle =988 lbs. 
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Weight in 
lb.. 


Deflection 
ininche*. 


Deflection, 
load 




988 
2108 
3228 
4348 
5468 
6588 
6812 


•15 
•30 
•44 
•60 
•70 
1-00 


-05 
•07 
•10 
•22 


With this weight the top plate began to rite 18 inches 
from the shackle, after sustaining the weight for about a 
minute. 


.-. Ultimate deflection _ 1 03. 


Plate XII. fig. 13. 



Having in this experiment crippled the upper side of the tube, 
it was turned upside down, after the injured part was straight- 
ened, and the experiment repeated. 

In most of the experiments, the tendency to rupture was slow 
and progressive, a property which seems to be inherent in sheet- 
iron tubes, particularly when they yield to compression. Under 
this species of strain, destruction is never instantaneous as in 
cast-iron ; but advances gradually, the material emitting during 
the process a crackling noise for some time before the experiment 
is complete, and absolute rupture takes place. 

Experiment XVI. a. — August 1st, 1845. 
The preceding tube reversed, with the thick side uppermost. 
Thickness of plates, top . . 

bottom 
sides . 

Weight of tube =317 lbs. 
Weight of shackle =988 lbs. 



12? = 2690 inch. 
1^= 1490 „ 
^- 0594 tt 



Weight in 


Deflection 
in inches. 


Deflection, 


1188 


08 




2,108 


•30 






•42 


-03 


4.348 


•55 


•10 


5,468 


•70 


15 


6,588 


•80 


•20 


7,708 


•92 


•24 


8,828 


110 


•30 


9.948 


1-30 


•31 


10,508 


1-35 


•32 


11,068* 


1-40 


•40 


1 1,068* 


1-60 


50 


11,628 


1-65 


53 


12,188 









August 2nd.— The weight 11,068 lbs. was left on the tube 
from half-past 3 o'clock p.m. till the following day at half- 
past 9 a.m., when the deflection increased from 1'45 to 
1-60. 

Experiment continued after sustaining the weight 18 
hours. 



With this weight the top side puckered. 



Plate XII. fig. 14. 
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The tube failed with 12,188 lbs. at two of the joints on the 
top side, 3 feet from the shackle. This failure was accompanied 
by the sides bending inwards on one side, with a similar inden- 
tation on the other, and the top plate doubling at the joints in 
the form of the letter S. 

Experiment XVI. b. — September 20th, 1845. 

The top side still yielding to compression, a stronger plate 
was riveted on the top side ; and in order to cause the bottom 
to give way to a tensile strain, a thicker plate was riveted over 
the joint on the bottom side, and the experiment repeated. 

Distance between the supports as before, 17 feet 6 inches. 



Weight of shackle =960 lbs. 



Wright in 


Deflection 
in incbea. 


Deflection, 

load 
removed. 


• 

Remark v 


960 








2,697 


•09 






4,426 


•16 






6,173 


•25 






7.859 


•34 






9,565 


•42 






11,263 


•60 


•07 




12,107 


•65 


•14 




12,990 


•72 


•15 




13,867 






Broke after sustaining the weight some minutes hy tearing 






the rivets from the joint on the upper side, 3 feet 8 inches 








from the shackle. 


.-. Ultimate deflection =-76. 


Plate XII. fig. 14. 



The great powers exhibited in the last experiments, by the 
addition of a certain quantity of material to the upper side of 
the tube, suggested a further extension of the experiments, with 
some slight modifications of form, in order to render more con- 
clusive the principle which the previous trial had indicated. 
For this purpose a hollow girder 25 feet long, and 15 inches 
deep, of the following dimension, was constructed and submitted 
to experiment. 

Experiment XVII. a. — August 2nd, 1845. 
Rectangular tube or girder, 25 feet \\ inch long, 15 inches 
deep, 2£ inches wide, and 24 feet between the supports. 
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Thickness of plates, top .... ^= 260 inch. 

„ bottom . . . I^»= -260 „ 
„ sides .... 2^?= -131 „ 

Weight of tube =788 lbs. 

Weight of shackle =800 lbs. 



Weight in 
lbe. 


Deflection 
in inches. 


Deflection, 

load 
remoTed. 


Remark*. 


KOO 
1,920 
3,040 
4,160 
5,280 
6,400 
7,520 
8,640 
9,760 
10,880 
18,000 
13,120 


•07 
•20 
•33 
•50 
•60 
•70 
•83 
•95 
1-20 
1-35 
1-50 


•07 
•15 
•20 
•25 


The elasticity remains nearly perfect up to 8640 lbs. 

• 

Broke by tearing through the solid plate on the bottom side, 
7 inches from the shackle, as the weight was laid on. 


.*. Ultimate deflection = 1-613 


Plate XIII. fig. 16. 



A flaw having been discovered in the plate when the fracture 
took place from imperfect welding, a stronger plate, 14 inches 
long and one-fourth of an inch thick, was riveted over the crack, 
and the experiment repeated. 



Experiment XVII.— August 4th, 1845. 



Rectangular tube the same as before. 



Weight in 


Deflection 
in inches. 


Deflection, 
load ^ 




5.280 
6,460 
7,520 
8,640 
9,760 
10,880 
12,000 
13,120 
14,240 
14,800 
15,360 
15,920 
16,480 
17,040 
17,600 


•65 
•77 
•90 
1-05 
1-20 
1*31 
1*46 

1- 60 
175 
211 
217 

2- 28 
2-36 
2-38 


•08 
15 
•18 
•23 
•30 
•21 
•21 
•21 
•60 
•62 
•62 
•68 
•74 
•80 


The defects of elasticity were not, from some unknown 
causes, clearly indicated until the weight 14,240 lbs. was 
removed, when the defects were found ■» *60. Probably 
this might have arisen from some unequal tension. 

With this weight the top plate gave way by compression. 


.-. Ultimate deflection =2-66.1 Plate XIII. fig. 16. 
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As this description of beam indicated very considerable 
powers of resistance, it was deemed advisable still further to 
test its powers, by allowing the weight 14,240 lbs. to remain 
suspended during the night. This was done during a period 
of 1 7 hours, after which the load was removed. The deflection 
during that time had increased from 175 to 2 00= 25, and the 
loss in elasticity was 60- 30= 3. 

The beam during the two last experiments had suffered con- 
siderably from the severity of the strains to which it had been 
subjected ; and it was considered that the anomalous condition 
of puckering, which had all along been present, might be avoided 
by reversing the girder with the broad flange uppermost. 
This was accordingly done, the injured part having first been 
straightened; and a strong plate 19 inches long having been 
riveted upon it, the experiment was again proceeded with as 
follows : — 

Experiment XV JI. b. — August 5th, 1845. 



Rectangular tube same as before; the beam reversed with 
the narrow flange downwards. 



Weight in 


Deflection 
in inches. 


Deflection, 


Remark*. 


9.760 
10.880 
18,000 
13.130 
14.240 
15^iO 
15,920 


1-40 
1-65 

1- 83 
203 

2- 30 
2-49 


•38 
•50 
•59 
•69 
•84 
•97 


The deflection and permanent seta must be added to and 
subtracted from the respective numbers 1*40 and 38. 

Broke when the weight was laid on by extension, the lower 
plate tearing asunder 6 inches from the centre of the 
shackle. 


.-. Ultimate deflecti 


on-2-58.| Plate XIII. fig. 17. 



Owing to the broad flange being placed uppermost, it was 
expected that the tube would yield to extension, which was the 
case ; but the plate gave way at the rivets of a joint at some 
distance from the centre. This joint moreover had been a good 
deal strained by the former experiments, which may account for 
its fracture by a comparatively less weight. 
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Experiment XXV.— September 20th, 1845. 

Having tested the powers of the larger description of girder 
in a variety of ways, the smaller one was treated in the same 
manner, as follows : — 

Rectangular girder 12 feet long, 8 inches deep, 1 inch wide, 
and 11 feet between the supports. 

Thickness of plates, top . . . . Iii= -282 inch. 
„ „ bottom. . . 4^= 116 „ 



„ sides . . . ■!£'== 067 „ 
Weight of tube =125 lbs. 
Weight of shackle =930 lbs. 



Weight in 


deflection 
in incbca. 


Deflection, 
load 






removed. 






06 






1,780 


11 






2,630 


16 




When 9974 lbs. was laid on, the ends from the extreme 


3,516 


•21 




thinness of the plates were giving way at the supports. 


4,382 


•26 




Two pieces of hard wood were however inserted between 


5,214 


•32 




the sides which kept them straight and prevented them 


6,105 


•37 


•010 


from twisting. 


6,543 


•41 


•012 


6,996 


•44 


035 




7,433 


•47 


040 




7,861 


•51 


•050 




8,273 


•54 


•058 




8,693 


•58 


•075 




9,107 


•62 


•097 




9,545 


•67 


•118 




9,974 


•74 


•150 




10,386 


•87 


•243 




10,827 


1-06 


•325 




11,254 






The top plate doubled up with this weight 4 inches from the 
shackle. Finding the top of the beam the weakest, it 
was turned upside down, and a weight of 61 13 lbs. laid 








on to straighten the injured part. 


Beam reversed. 


6,113 


•51 


10 




6,549 


•60 


•13 




6,978 


•74 


•23 




7,14(5 






With this weight the top plate was forced upwards. 


.*. Ultimate deflection = 75. 


Plate XIV. fig. 24. 

— - — 



This girder, although extremely light on the sides, with a 
tolerably thick top, nevertheless gave way by compression. Its 
bearing powers were very considerable with the thick side upper- 
most, and provided that part had contained a little more mate- 
rial it would have carried upwards of 12,500 lbs. 
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During the progress of the experiments I had frequent con- 
ferences with Mr. Stephenson ; and having reported to him from 
time to time the results that were obtained, and the impression 
they made upon my mind, he suggested that it might be de- 
sirable to have a tube made of an entirely different form, in order, 
if possible, to throw the top side as well as the bottom of the 
tube into a state of tension. This suggestion was intended to 
obviate the anomalous condition of puckering, and to prevent as 
much as possible that tendency to " buckle," which in every in- 
stance is more or less present in rolled sheet-iron plates*. It 
had a further object in view, namely, to relieve the strain on the 
centre of the tube, whether arising from the effects of its own 
weight or the load, by extending the length beyond the sup- 
ports to a distance of half the span on each side. This addi- 
tional weight, extending over the piers, was supposed to act as a 
counterpoise, A A, see Plate XIII. fig. 18, being the fulcrum to 
that part of the tube in the middle at B, and it would also assist 
in the support of the load during the passage of the trains 
through the tube. For these objects a tube was made of the 
form shown in Plate XIII. fig. 18. 

Experiment XVIII. a. — August 3rd, 1845. 

Rectangular tube 37 feet 8 inches long, 13*25 inches deep 
in the middle, 1\ inches wide, with the upper part raised to 
17*25 inches, as at A A, and 18 feet between the supports. 
The width of the top and bottom plates as per section below. 

* It is almost next to impossible to roll plates with all the parts in the same 
degree of tension. Almost every plate has more or less " buckle," and it 
requires no inconsiderable degree of skill to elongate those parts of a plate 
where the tension is greatest, and also to find out the parts which cause the 
" buckle." A considerable portion of variable tension in the composition of 
' plates is probably caused by unequal contraction in the process of cooling, 
and also by a difference of temperature in the blooms from which the plates 
are rolled. 

K I 
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Thickness of plates, top . . . . i y 2 = "1425 inch. 

„ „ bottom . . 1^5= -1425 „ 

„ sides . . . i^=-1127 „ 
Weight of tube =640 lbs. 
Weight of shackle =800 lbs. 



Weight in 
1U. 


Prrti-rtion 
in inches. 


Deflection, 




800 


09 






1,920 


•20 


02 




3,040 


•32 


•05 




4.160 


•45 


09 




5,280 


•59 


•16 




6.400 


•71 


•19 




7,520 


•84 


•22 




8,640 


•99 


•27 




9,760 


118 


•32 




10,880 




jWith this weight the top plate doubled up 1 foot 6 inches 








from the shackle. 


.*. Ultimate deflection= 1*31.1 


Plate XIII. fig. 18. 



After the top side had yielded to compression the weights 
were removed, and the supports under the bottom having been 
lowered, the tube was supported on two cross bare passing 
through the tube at A A, and the weights were again suspended 
upon it. 

These weights when laid on made no difference in changing the 
direction of the forces, as the top plate was again forced upwards 
by compression, and that to a greater height than before, accom- 
panied with increased distortion of the sides, which shortly 
became collapsed diagonally on each side of the shackle. 

In this experiment it is probable that some degree of tension 
was induced along the upper line of the top plate, as the ex- 
treme end of the tube was raised with some force as the weights 
were increased. This property of the weight raising the end 
over the fulcrums A A was strikingly apparent when the whole 
weight, 10,800 lbs., was laid on ; but it did not appear to alter 
the conditions of the middle part, which was forced upwards by 
compression, and followed the same law as if it had been formed 
of a single beam. 
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These appearances indicated a tendency of the two ends, 
when extended to half the distance between the supports, to 
act as a counterpoise, and not only to change the direction of 
the strain on the top side, but relieve the bottom, which in 
other respects must have borne the whole weight. From this 
it is inferred, that the tube in its full size would be greatly re- 
lieved by increasing its length on each side of the land towers, 
as in the case of the Britannia Bridge, to the extent of half the 
span. 

As a further illustration of these views, the injured part of 
the tube was repaired by riveting an additional plate of the 
same thickness along the top side over that previously damaged. 
With this addition the experiment was again repeated. 

Experiment XVIII. repeated. — August 10th, 1845. 
Rectangular tube same as before. 



Thickness of plates, top .... = 2850 inch. 







>> 


bottom . . . = 1425 „ 




»» 


>» 


sides. . . . =1127 „ 


Distance between the supports 18 feet. 


Weight in 


Deflection 


Deflection, 


Remark*. 


7,520 
8,640 
9,760 
10,880 
12,000 
12,560 
13,120 
13,680 


•68 
•84 
•99 
115 
1-31 
1-40 
1-64 


04 
10 
16 

•25 
•32 
•42 


With this weight, 1200, the tides were slightly puckered, in- 
dicating a tendency to force the top side upwards. 

Puckered as before by compression, the top plate doubling 
op 13 inches from the shackle. 


.". Ultimate dcflecti 


on- 171. 


Plate XJII. fig. 18. 



On consulting the two last experiments, it is obvious that no 
great increase of strength w as obtained by doubling the thick- 
ness of the top plate. This may, however, be accounted for by 
the circumstance of the top plates being under instead of above 
the line of compression. In every description of girder com- 
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posed of malleable iron, and probably of any other material, the 
upper side should be elevated to a greater height than the line 
of ultimate deflection. It should always be above, but never 
below the horizontal line of compression. Another cause of the 
failure of this tube, with a comparatively less weight than the 
increased thickness of the top would indicate, might be traced 
to the severe injuries which that part sustained in the previous 
tests. Hence followed the puckering of the top side, at a much 
earlier stage of the experiment than it should have done, had 
the plates been sound and the line of the forces changed. 

The experiments on this form of tube are perhaps the more 
interesting from the fact, that they exhibit certain defects of 
form, which it may be desirable to avoid in girders of this de- 
• scription. If the parts suspended beyond the piers are intended 
to act as a counterpoise to the load, it will then become neces- 
sary to have the girder of uniform strength and texture, with a 
slight curvature of the top side about y^th the depth. With 
these precautions in the construction, the strength would be 
greatly improved, and being subjected to severe strain, will 
follow the same law, as regards extension and compression, as 
those of a girder of the simple form. 

During the progress of Experiment XXII., when the elliptical 
tube, after being strengthened by an iron cellular fin riveted 
along the top, was found defective in resisting the crushing force, 
it then occurred that a different construction might be introduced 
so as to give strength and rigidity to that part. For this pur- 
pose, I sketched out, and gave orders for, the construction of a 
tube with a corrugated top, forming two longitudinal cavities 
along the whole of its top side, as exhibited in the sketch, 
Plate XIV. fig. 27. 

This tube was executed with considerable care, and having 
been submitted to the usual experimental test, the results were 
as follow ■. — 
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Experiment XXIX.— October 14th, 1845. 
Rectangular tube with a corrugated top, 19 feet 8 inches 
long, 15 4 inches deep, 7*75 inches wide, and 19 feet between 
the supports. 

Thickness of plates, top . . . ^ =115 inch each. 
„ „ bottom . . =180 „ „ 

sides . . . = 070 „ 
Weight of tube =500 lbs. 
Weight of shackle =988 lbs. 
The tubes a a were 1*65 inch diameter. 



Wright in 


Deflection 

in inches. | jjjjj 


Remarks. 


988 
2,7.™ 
4.4G8 
6,215 
7,924 
9,636 
1 1 ,334 
13.041 
14,751 
16,490 
18,205 
19.065 
19,918 
20,764 
21,629 
22,469 


•035 
110 
190 
•270 
•340 
•424 
•523 
•640 
•735 
•870 
1O70 
1155 
1-270 
1 425 
1-520 


•020 
•050 
062 
•095 
125 
•186 
•276 

•400 

•590 


With the weight 18,205 lb*, the deflection increased 02 
inch in three minutes. 

• 

Broke by the side pUte tearing from the top at 2 feet from 
the shackle. 


.*. Ultimate deflection — 1-59. 


Plate XIV. fig. 27. 



A short time previous to the tearing of the sides from the top 
at the rivets, that part had begun to assume a slightly undula- 
ting appearance on one side, arising from the weakness of the 
side plate, which gave way near to the shackle. This was not, 
however, the only part that suffered under the strain, as the 
opposite side was tearing from the bottom plate at the same 
time, evidently showing a rapid approach to rupture on both 
the lower and upper sides of the tube. These parts exhibited 
important features in the due and perfect adjustment of the top 
apd bottom, which in this case were calculated to resist, as nearly 
as possible, the forces acting upon them. 
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Another property of considerable importance, in this descrip- 
tion of girder, is its progressive tendency downwards to destruc- 
tion. It is widely different from cast-iron and other crystalline 
substances in this respect, since, from its fibrous nature and 
greater ductility, it gives timely warning before rupture takes 
place. This property was noticed in several of the former ex- 
periments; and in this experiment, it became more apparent 
after the whole weight 22,469 lbs. was laid on. With this 
weight, more than three minutes elapsed before the experiment 
was completed and the tube rendered unfit for use. 



Experiment XXX. — October 10th, 1845. 

On a malleable iron beam, of the annexed sec- 
tional form, 1 1 feet 7 inches long, and 1 1 feet be- 
tween the supports. 

Dimensions at a — 1 000 in. X 2 \ in. 

b= 325 in. X 7 in. 
c— 380 in. X 4 in. 
Weight of beam =227 lbs. 
Weight of shackle =885 lbs. 



Fig. 66. 
Si 



>> 



Weight in 


Deflection 
in inebe*. 


885 


•04 


2,581 


•12 


4,317 


•20 


6,050 


•26 


7,743 


•35 


9,403 


•46 


11,253 


•60 


12,955 





Deflection, 

load 
removed. 



09 



With this weight the beam became distorted, and continuing 
the weight for some time, the deflection kept increasing 
until it bent laterally so as to be no longer able to sustain 

the load". 



Ultimate deflect ion = '69. 



Plate XIV. fig. 25. 
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Experiment XXXI.— October 10th, 1845. 
On a malleable iron beam, of the annexed sectional form (see 
fig. 66), 10 feet 8 inches long, and 10 feet between the sup- 
ports. 

Dimensions at a= 1 000 in. X 2$ in. 
„ „ b= -350 in. X 8 in. 

„ c = 440 in. X 430 in. 
Weight of beam =247 lbs. 
Weight of shackle =885 lbs. 





Deflection 
in inches. 


Deflection, 
removed. 




885 








9,631 


•04 






4,358 


♦12 






6,098 


•15 






7,827 


19 






9,585 


•21 






11,278 


•26 






12,980 


•30 


03 




14,618 


•35 


•03 




16,373 


•45 


09 




18,115 


•68 


•26 




18,962 






With this weight the beam was distorted and the experi- 








ment discontinued. 


Ultimate deflect 


ion = 71. 


Plate XIV. fig. 26. 



In both these experiments the beams yielded to lateral de- 
flection, showing certain defects of form arising from want of 
lateral strength and breadth in the top and bottom flanges. 



Experiment XXXII.— October 10th, 1845. 

Malleable iron beam of the same form as the last, 10 feet 7 
inches long, and 10 feet between the supports. 
Thickness «=1 000 in. X 275 in. 

b= 380 in. 

c=z -420 in. X 4 30 in. 
Weight of beam =276 lbs. 
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\\ ci)rht in 


Deflection 


lomd 
n^mo\ cd • 


Remark* 


8H5 


•020 






2,606 


•050 






4,364 


•090 






6,10o 


•110 






7 IMS 


• 1 At I 






9,559 


•165 


03 


With 21, 553 lbs. the deflection increased in foar minutes 


11,25; 


•195 


•03 


025, in the text foar minutes *10, and in four minutes 


12,999 


•220 


•04 


more it had sunk to -34. 


14,728 


•250 






16,407 


•250 






18,108 


•290 






19,839 


•370 






21,553 


•475 






22,387 


•590 






23,046 






Bent laterally upwards of 2 65 inches, when the experiment 








was discontinued. 


.-. Ultimate deflect 


ion =6. 





The above was the last trial made upon solid beams. They 
are obviously much inferior in strength to the hollow rectangular 
girders. 

The preceding experiment was completed on the 14th of 
October 1845, and from that time till the beginning of July fol- 
lowing, little or nothing was done. An abridged report, giving 
a summary of results from the experiments, was read to the Di- 
rectors of the Chester and Holyhead Railway Company. That 
report is now before the public ; and from the satisfactory nature 
of the results therein recorded, and those in particular obtained 
from the tube with the corrugated top, the Directors were in- 
duced, through the recommendation of Mr. Stephenson, to adopt 
this description of bridge in preference to others of a less prac- 
tical character. It was nevertheless considered necessary to 
make some further experiments on a larger scale, in order to 
determine the form and proportions of the tubes. For these 
objects an entirely new model tube, exactly one-siwih the dimen- 
sions of the Britannia Bridge, was constructed, and having 
arranged the apparatus, as shown in the annexed figure, the 
experiment was proceeded with as before. 
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Apparatus for Experimenting on the Model Tube. 

Fig. 67. 





Fig. 68 represents at A a side view of the model tube, 75 
feet between the supports ; B is the platform, supporting the 
weights, suspended from two cross-bars passing through the 
sides and resting upon the outside angle-iron and the bottom 
of the tube, as shown in the section, fig. 67, at a, a. C C is a 
balk of timber passing under the cross links b, b, which on being 
raised by two powerful screw-jacks e, e, lifted the load from off 
the tube, in order to ascertain the effects of the successive loads 
upon the elastic powers of the tube. The temporary supports 
I) D were only used for the purpose of receiving part of the fall- 
ing load, in case of accident or the rupture of the tube. 

Model tube.— Experiment XXXIII.— July 10th, 1846. 

Rectangular tube 78 feet long, 4 feet 6 inches deep in the 
middle, 2 feet S inches wide, and 75 feet between the supports, 
being as nearly as possible one-sixth the dimensions of the pro- 
posed tubes across the Menai Straits. 

f 1 upper plate -°* 

Thickness of plates, top J 1 division plate 

[ 1 lower plate 



7 



= 147 inch. 
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Thickness of plates, bottom . . . . ~ =180 inch. 

„ sides .... 'JJ = 099 „ 
Weight of tube =10888 94 lbs. 

Weight of shackle and platform for supporting the weight 
= 2037 lbs. 



Weight in 
lb*. 


Deflection 
in inches. 


DcflrcUon, 

load 
removed. 


Remark* 


2,037 


•175 






4,571 


175 




• 


7,082 


•275 






9,596 


•375 






12,136 


•485 






14,672 


•575 






17,214 


•635 


•035 




19,725 


•800 


•035 




22,093 


•925 


•075 




24,261 


1045 


-086 




26,415 


1140 


•100 




28,519 


1-235 


•105 




30,632 


1-335 


•115 




32,769 


1-450 


•150 




34,937 


1-560 


•200 




37,079 


1-660 


•245 




39 260 


1-780 


•290* 


/\i 11115 |Miini. me 8trew-jacK5 were no longrr ctuic lO r&lSC 


41,476 


1-900 




the weight, consequently the defect* of elasticity could 


43,602 


2000 




not be taken until the load 68,378 lbs. was removed. 


45,811 


2- 100 




The weight 56,577 lbs. was suspended for one hour upon 
the tube, which caused an increase of deflection from 


47,939 


2-200 




50,071 


2-300 




2700 to 2-850. 




2-400 




With the weight 68.378 lbs. some change took place, arising 


54,434 


2-525 




probably from part of the strain being removed during the 


56,579 


2-700 




night. 


58,729 


2-930 




On the following morning the weights wtre entirely re- 


60,911 


3-000 




moved, when the permanent set was fouod to be *806, 


63.059 


3-200 




as marked in the table. 


65,564 


3-400 






67,842 


3-575 






68,378 


3-425 


•806 




70,618 


3-625 






72,858 


3726 






75,098 


4-050 






77,338 


4-375 






79,578 






Broke after sustaining the load a minute and a half, the 






bottom plate tearing asunder 2 feet from the centre of 
the shackle. 


.-. Ultimate deflection -4-5. ! Plates XV.. XVI. and XVII. 6^28,29,30,81,32,33,34, & 35. 



In the construction of the model tube, from which the pre- 
ceding and succeeding experiments were derived, the cellular top 
was at first nearly three times the area of the bottom, with a 
view of enabling us to increase the area of the section of the 
latter part, until an equilibrium of resistance was attained be- 
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tween the forces of compression and extension. At every suc- 
ceeding fracture, the strength of the bottom was increased, until 
its resistance to extension became greater than the resistance of 
the cellular top to compression. The repairs upon the bottom 
part of the tube would evidently cost much less labour and ex- 
pense, than any repairs that might have been required upon the 
cellular top, which accounts for the excess of strength in that 
part. 

In the last experiment, the comparative areas of the top, bot- 
tom and sides were as follow : — 

Area of the top .... =24 024 inches. 
Area of the bottom . . . = 8*800 „ 
Area of the two sides . . = 9 000 

Immediately after this experiment, the tube was repaired and 
strengthened by two additional plates, each 6£ X Ath of an inch 
thick ; and having repaired the injured parts of the top cells, 
and renewed the fractured plates below with an increased area 
of the bottom =12*8 inches, the experiment was again pro- 
ceeded with as before. 

Experiment XXXIV.—July 31st, 1846. 

Rectangular tube (model tube) one-sixth of the dimensions 
of the proposed bridge. 

Total length of tube 78 feet. Breadth 2 feet 11 inches. 
Depth 4 feet 6 inches. Length between supports =75 feet. 



Thickness of plates, bottom plates . . =0156 inch. 
„ „ side plates . . . =0 099 „ 

„ upper top-plates . -> 
„ lower top-plates . =0147 
„ „ division plates . . J 

Area of the top =24 024 „ 

Area of the bottom =12 800 „ 

Weight of tube =1,088,894 lbs. 
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wo. Ol 
cxpcri- 


Wright in 
lb.. 


IU-rtection 


1 Hflection, 
load 


Remarks 


mrnti. 




removed. 




1 


2,050 


0-30 






2 


13,707 


0-40 




Fig. 69. 


3 


17,470 


0*53 




4 


21,258 


0-74 




c — n iiMi 

snuolMM-i /■ 


5 


24,595 


0-90 


0-14 


6 


27,211 


101 


0-14 


% 1 


7 


29,837 


112 


0-16 




8 


32,431 


1-22 




L— / A / 


9 


34,985 


1-32 






10 


37,571 


1-43 






11 


40,157 


1-54 






12 


42,757 


163 






13 
14 


45,337 
48,383 


1-73 
182 




This weight, 45,337 lbs., was left suspended upon the 
tube for sixteen hours, when the deflection was 


15 


50,945 


1-89 




again taken, and found still the same, viz. 1*73. 


16 


53,501 


1-98 




Prom this it appears, that all the parts of the tube 


17 


56,083 


208 




under strain had become permanent as regards 


18 


58,746 


218 




their power of resistance to the load. 


19 


61,316 


2-28 




20 


63,917 


2-37 






21 


(?6,518 


2-46 






22 


69,141 


2-56 






23 


71.821 


2*65 






24 


74,366 


279 






25 


76,951 


2-86 






26 


79,979 


2-99 






27 


82,544 


309 




With this weight (82,554 lbs.) the deflection in- 


28 


85,026 


3-31 




creased in forty- five minutes from 3-09 to 3*22. 


29 


87,510 


3-39 




30 


89,844 


3*50 






31 


92,113 


3-62 






32 


93,769 


3-76 






33 


95,432 


393 






34 


97,102 






The tube gave way at one end by twisting out of the 
perpendicular, as shown in sketch at A, after sus- 
taining the load 97,102 lbs. a few seconds. 


.-. Ultimate d 


eflection 


=04. 


Plates XVIII. and XIX. figs. 36, 37, 38, 39 and 40. 



From the above experiment, it is obvious, that failure was not 
caused from want of strength in either the top or the bottom, 
but from want of stiffness in the sides. This was not so per- 
ceptible along the sides of the tube, as it was at the ends 
where it rested on the supports; and provided a strong iron 
frame had been introduced, such as was afterwards applied, it is 
probable, that the experiment might have been continued till 
rupture took place, as in the preceding experiment. 

The tube having been greatly distorted by one end twisting, 
as shown in the preceding experiment, it was again strength- 
ened and repaired by the introduction of vertical bars of \\ 



Digitized by Google 



RECTANGULAR TUBES. 



255 



angle-iron, 



to the sides (internally) at every 2 feet. 



Fig. 70. 



A St. Andrew's cross, as shown at A, fig. 70, 
was also inserted at each end. With these 
repairs, no additional strength having been 
introduced, the experiments were resumed 
August 22nd, as follows : — 



Experiment XXXV. — August 22nd, 1846. 

The same tube as in preceding experi- 
ment. The sectional areas in the middle, 
as follows : — 

Area of top .... =24 024 square inches, 
bottom . . . =12 800 




the two sides . =4 5 X 2=9 000 



No. of 



1 

s 

3 
4 
5 
6 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 



22 
23 



w 



ciirht 



in 



Deflection 
in inches. 



Deflection, 

load 
removed. 



22,8fil 
36,179 
47,467 
58,875 
70,722 
77,527 
82,172 
86,813 
91411 
96,092 
98,412 
100.748 
103,070 
105,391 
107,714 
110,033 
112,216 
114,525 
116,759 
119,169 
121,443 



123,724 
126, 12S 



0- 875 

1- 850 

2- 850 

3- 250 

3- 83 
397 
4 13 
432 

4- 40 
4-49 
4-62 
469 
4-82 

4- 94 
510 

5- 27 
5-38 
550 



This weight was left on nineteen hours, when the 

deflection increased from 3*250 to 3-500. 
At this point the experiment was discontinued, and 
20 tons was left suspended upon the tube from 
this date, August 22nd to September 10th, when 
the deflections were again taken, and were found 
to have increased from 3*5 to 3*75 inches. 
The experiments were then resumed, beginning with 
82,172 lbs. 



5-68 



1 96 



Here the platform sustaining the weights gave way 
stopped the experiments. September 11th. 



and 



The platforms having been restored, the same 
weight was again laid on, and the experiment con- 
tinued. 

Broke with this weight, 56*3 tons, the plates tearing 
asunder at a distance of inches from the shackle. 



Ultimate deflection =5*79. 



It will be necessary here to remark, that after the failure of 
the platform on which the weights were suspended, and pre- 
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vious to the completion of the experiment, it was desirable to 
ascertain the defects of elasticity. The whole of the weights, 
121,443, were accordingly removed, when it was found that the 
tube restored itself within 1*96 inch of its original form, equal 
to a permanent set of nearly 2 inches. 

If we consider the position of the tube and the close approach 
upon fracture, when the suspended weights and platform gave 
way, it will appear evident, that riveted plates, when subjected 
to a transverse strain, have no inconsiderable claim to attention, 
either as regards their elasticity or their powers of resistance to 
severe strain. In the above experiment, it will be seen, that 
although verging on rupture, the tube still retained an elastic 
force of 5 50— 1*96=3*54 inches. 

On a careful inspection of the top of the tube previous to 
laying on the last weights, an appearance of failure was per- 
ceptible. This was confined to the rivets of the top plates, 
which were cut, as if sheared by a sharp instrument. These 
appearances may however be attributed to a mistake made by 
the foreman in making lap, instead of butt joints of the plates 
which covered the cells. 

In the last experiment, the tube was torn asunder through 
the bottom, with a weight of 56 \ tons, and the cellular top 
having continued to exhibit unimpaired powers of resistance, it 
was deemed necessary to repair the injured parts a third time. 
It was further deemed expedient to rivet two stronger slips 
along the bottom, 20 feet on each side of the centre, in order to 
enlarge the sectional area in the middle, and to force the top to 
yield to compression. These strips were 9 inches wide and 
half an inch thick, which increased the area of the bottom from 
12 8 to 17 8 inches. The injured part of the sides and top 
were also restored, but without making any addition to the 
strength of those parts. The tube having been thus repaired, 
the experiment proceeded as follows : — 
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Experiment XXXVI.- 

Area of the top . . 
Area of the bottom . 



-October 16th, 1846. 

. =24 024 inches. 
. =17-800 



>» 



No. of 
ments. 


i 

Wrlfht in 

IDS* 


Dcflrrtinn 

in inrhM 
ill incurs. 


1 


■ 

2,037 




2 


61,»>49 


1-50 


3 


65,892 


1-62 


4 


70,116 


1-73 


5 


74,363 


1-88 


6 


78,846 


2-01 


1 


All 

83,1*1 1 


2*17 


8 


88,682 


2 33 


9 


93,338 


2-48 


10 


99,131 


272 


11 


103,803 


2-87 


12 


108,370 


303 


13 


113,090 


3-22 


14 


117,661 


3-40 


15 


122,397 


3-63 


16 


127,045 


3-87 


17 


129,178 


401 


18 


131,521 


412 


19 


133,876 


427 


20 


136,150 


4-37 


21 


139,304 


4-62 


22 


141,579 


4-73 


23 


143,727 


4-81 


24 


145,923 


4*88 


25 


148,129 





Deflection 
with load 
removed. 



74^63 lbs. were left on for forty minutes without any 
perceptible 



About 45 tons were left suspended on the tube for 
twenty-one hours, but without any increase in the 
deflection. 

Here the deflection increased from 3*63 to 3*70 in 
five minutes, when it became fixed. 

With 127,045 lbs. the cellular top gave slight indica- 
tions of puckering at the top edge on both sides. 



Broke with this weight, the bottom tearing asunder 
through the solid plates. The sides were also 
damaged, as shown in Plate XVII. figs. 33, 34 
and 35. On a careful examination of the fracture 
it was found that the 9-inch strips were very de- 
fective, having more the appearance of cast than 



\ Ultimate deflection =4-94. 



From a slight settling of the ground, where the heavier 
weights were laid on, some doubts were entertained as to the 
accuracy of the deflections taken in this experiment ; and in 
order the more effectually to determine the error, if any, two 
different methods were resorted to ; one by weights attached to 
a fine line at each end of the tube, and the other by a fine wire, 
which moving over a pulley at one end kept them in the same 
uniform state of tension. These two methods were subsequently 
adopted, and when any difference existed, which was seldom 
the case, I generally took the mean of the two observations. 

8 



258 



RECTANGULAR TUBES. 



The number of times that the tube had been repaired and 
restored to its original form, furnished grounds for hope, that 
the last addition to the bottom would have crushed the cellular 
top, and enabled us finally to have closed the experiments. The 
results were however different from our expectation, the bottom 
having yielded a third time to tension : we were again com- 
pelled to repair the damage, by cutting out the fractured parts, 
and renewing them in the bottom with stronger and better 
plates. 

In every case, the rupture of the bottom plates considerably 
damaged the top cells, as well as the sides ; in consequence of 
this, the repairs did not merely consist in making new plates for 
the bottom, but also in the straightening of the sides and upper 
cells ; and sometimes even in the renewal of the injured parts. 
In the present instance an entirely new bottom, extending 20 feet 
on each side of the shackle, was introduced. This bottom was 
composed of double plates, one-fourth of an inch thick, with 
two strips along the middle as before ; by these repairs the area 
was increased in the middle from 17 8 inches to 22*45 inches. 
The other damages having been repaired the experiments were 
again continued. 

Experiment XXXVII.— December 7th, 1846. 

Area of the top =24 024 inches. 

Area of the bottom in the middle . =22*450 sq. inches. 
Weight of tube 5 tons. 16 cwt. 1 qr. 



No. of 


Weiftht in 
IS.. 


Deflection 


Deflection 




experi- 
ments. 


in inches. 


with load 

removed. 




1 


2,037 


0-00 






2 


59,123 


1-02 






3 


76,204 


1-75 






4 


87,189 


1-98 






5 


95,172 


2-20 






6 


104,568 


2-45 






7 


114,123 


2-70 






8 


124,203 


3-08 




129,007 lbs. were left suspended on the tube for 


9 


129,007 


320 


...... 








eighteen hours, when the deflection was again 
taken, and found to have increased from 3-20 to 


















3 35 inches. 
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At this stage, it was deemed advisable to discontinue the ex- 
periment until the tube was laid on its side for the purpose of 
ascertaining its lateral strength, and also for determining the 
resistance which tubes of this construction would offer to the 
action of the wind. For these objects the weights were removed, 
and in doing so, great attention was paid to the deflections as 
each layer of weights was taken off the scales. This was done 
for the purpose of ascertaining the elastic powers of the tube, 
which, taken inversely in the order of the weights as they were 
laid on in the last experiment, were as follows : — 



No of , 

npen- 

tnrnln. 


Weight in 


Deflection 
in inches. 


Deflection 
with load 

removed. 




1 


129,007 


3-35 






2 


113,847 


315 






3 


104,263 


3-00 






4 


94,410 


2-83 






5 


85,071 


2-61 






6 


74,644 


2-43 






7 


61,078 


208 






8 


49,700 


1-83 






9 


38,577 


1-58 






10 


25.619 


1-22 






11 


13,204 


092 






12 


9,937 


0-45 








0,000 


0-43 


•••••« 


The permanent set, or loss of elasticity, is therefore 










only 0-43 inch. 



At the very commencement of the experiments on the model 
tube, it was intended to set at rest, by direct experiment, the 
question so often mooted as to the effects of the wind upon the 
tube ; and the present appearing to be a good opportunity for 
solving the problem, it was considered advisable, after subjecting 
the tube to a weight of 58 tons for eighteen hours, to lay it upon 
its side, and test it in the usual way. It was accordingly laid 
flat upon the blocks, and with the same shackle and platform 
suspended from the upper side ; the experiment proceeded after 
the manner shown in the following table : — 
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Experiment XXXVIII.— December 9th, 1846. 
The tube laid on its side. 



No. of 
ci pen- 


\\ ciitht in 
lh«. 


Denertion 
in Uichci*. 


Deflection 
with load 
i*c mo y cd - 


1 

! 


1 


2,172 


008 






2 


6,592 


028 




• 


3 


9,103 


0-62 






4 


11,048 


085 






5 


13,880 


1-02 






6 


16.048 


115 






7 


18,204 


1-43 






8 


20,349 


1-65 








22,467 


1-81 






10 


24,646 


229 






11 


26,781 


2-36 




The weight 26,781 lbs. was left suspended upon the 










tube for some hours, when the deflection was again 










taken, and found to have increased by 0-14, or 










from 2-36 to 2-5 inches. 



Previous to the application of the weights on the sides of the 
tube, when laid flat upon the supports, the deflection was found 
to be 85 inch with its own weight. With 12 tons this de- 
flection was increased to S5-f-2-36=3-21 inches, the amount 
of deflection due to -f ths of this weight of the tube and the load, 
or about 1 5 tons. After these tests the tube was restored to its 
proper position, and having applied the weights as before, the 
defects of (lateral) elasticity were found not to exceed one-tenth 
of an inch. 

Adding fths of the weight of the tube to the numbers in the 
column of weights in the preceding table, we have 



No. of 


DeflectinjM»«-ight 


Deflection 
in inche.. 


5 


22,017 


1*87 


7 


26,341 


2-28 


9 


30,583 


2-66 


11 


34,918 


321 



Putting I = the deflection in inches, and W = the deflecting 

weight in lbs., then we find that the formula 

W 

*=9600~"' 43 

nearly represents the relation of the deflections and weights in 
the last table. 
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Now taking the constant for the tube in Experiment XIV. (p. 
271) to apply to the present case, we have by formula (5.), p. 275, 

AdC 55-47x4-5 x 11-7 OD n t 
W=— = 75 - = 38 9 tons =87176 lbs. 

Hence, by the foregoing formula, we have for the ultimate de- 
flection of the model tube, placed upon its side, 

. 87176 <0 „ CK . , 
9600 — '40 = 7*55 inches. 

Having attained satisfactory results as to the lateral strength 
of tubes of this construction, the tube was restored to its vertical 
position and again loaded, as in the following table. 

Experiment XXXIX. — December 14th, 1846. 
The tube raised to its former vertical position. 



No. of 


Weight in 


Drflorticin 
in inchw. 


Inflection 
with l.-ad 




1 


2,240 


o-oo 






2 


11,568 


0-70 






3 


20,169 


1-31 






A 


32,133 


1-91 






5 


54,185 


2-38 






6 


79,548 


277 






7 


105, 883 


2-96 






8 


135,255 


317 




This weight was left suspended on the tube for nine 
days and nights, viz. from 12 o'clock on the 14th 
till the same hour on the 23rd, when the deflec- 
tion was found to have increased from 3' 17 to 
3-22 inches. 



The object for which the first portion of the experiment was 
made, was to ascertain the effects produced upon the tube by 
long-continued strain. This experiment was analogous to those 
made upon cast-iron for the British Association for the Advance- 
ment of Science*. 

The effect of time upon material when subjected to severe 
strain, and that more particularly when the load approaches the 
point of fracture, has long been a question of doubtful solution. 
In subjecting any body to a pressure, which carries it beyond 
what is denominated the elastic limit, it is then considered unsafe 
to load it to any greater extent. At that point the body has 

* Transactions of the British Association, Mr. Fairbairn's Report, vol. vi. 
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taken a permanent set, its atoms or fibrous structure are changed, 
and on the whole it is considered prudent that the permanent 
load should not exceed this limit. 

Now, according to experimental facts recently ascertained, this 
view of the subject appears to be a mere assumption, as the ex- 
periments on the effects of time alluded to, clearly establish the 
fact, that bodies may be loaded (instead of to one-third of the 
breaking weight, which is the assumed elastic limit) to within 
-jfa th of the load requisite to produce rupture and without endan- 
gering their security. Even at this point, the body will continue 
to support the load (in the absence of any disturbing cause) with 
undiminished energy as respects its powers of resistance. 

These important facts tend to increase our confidence in the bear- 
ing powers of bodies, and may further be useful in the advance- 
ment of physical science as applied to the arts. The position of 
an elastic limit is exceedingly indefinite, as the experiments con- 
ducted by Mr. Hodgkinson and myself have sufficiently shown*. 
In these experiments it is established, that the elasticity of bodies 
is not only affected by a comparatively small weight, but what 
is more than probable, every minute weight will produce a 
change in the molecular structure of the body, as well as in its 
powers of elasticity. 



Experiment XL. — December 23rd, 1846. 
Tube the same as in Experiment XXXIX. 



No. OI 

experi- 


Wcjjrht in 


Inflection 
in inrhc*. 


Deflection 
with load 
removed. 


Remark*. 


1 

2 
3 
4 

5 
6 


135,255 
139,567 
144.352 
149,684 
151,772 
154,452 


3-22 
3*38 
3-48 
370 
381 
...... 




Weight left suspended on the tube since December 
14th. 

Broke by tearing asunder through the bottom at the 
end of new plates, 21*6 inches from the shackle. 
Area of the bottom at the point of fracture 8 8 
inches. 


.•. Ultimate deflection «=3*86. 





Transactions of the British Association, vol. vi. 
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In the preceding experiment there is sufficient evidence to 
show, that the point where the new plates terminated was the 
weakest part of the tube, and that the cause of fracture did not 
arise from the weakness of the sides, nor yet from the cellular top ; 
but from a want of due proportion in the material which com- 
posed the bottom of the tube, and hence followed rupture at the 
point of greatest weakness. 

These views are sufficiently apparent from the fact, that the 
sides and cellular top were never increased in strength from the 
commencement, and they sustained no injury, excepting only 
what was occasioned by the falling of the tube on the blocks, 
when the bottom was ruptured. It will further be observed, 
that the plates of the sides and cellular top were of equal thick- 
ness throughout, and had to sustain a greater strain in the 
middle than in any other part, clearly showing that the sides 
and top were the strongest parts of the tube. Another circum- 
stance corroborative of this fact is, that the tube in the last 
experiment gave way with a deflection of 3*81 inches ; whereas 
in some of the previous experiments, a deflection of upwards of 
5 J inches was attained before the bottom was torn asunder. 
Now if the sides or top had been the weakest parts of the tube, 
they must of necessity have been the first to give way, a circum- 
stance which never occurred, and hence the inference, — that the 
relative proportions of the top, bottom and sides, are rapidly 
approaching the section of greatest strength*. It will be borne 
in mind, that the experiments recorded in the preceding and 
following tables are upon a large scale ; and assuming that the 
tubes for the Britannia and Conway Bridges follow the same 
law as that of the model tube, as regards their powers of resist- 
ance to a transverse strain, we should then infer that we have 
sufficient strength in the large tubes either as regards the weight 
of traffic or the strength of the wind. 

The new plates in this experiment did not extend beyond 

* These remarks were written immediately succeeding the last experiment. 



204 



RECTANGULAR TUBES. 



21 feet on each side of the shackle, which left the remaining 
portion of the bottom between those points and the supports on 
each side in their original form, viz. 8 8 inch area. It is to be 
regretted that the new plates, \th of an inch thick, did not ex- 
tend a few feet nearer the supports, as it would have increased 
the bearing powers of the tube and prevented the rupture which 
took place, as recorded in the table with a weight of 69 tons. 

The repeated fracture of the bottom of the tube caused it 
again to be repaired with additional plates, extending a few feet 
nearer the supports. This being accomplished, and the sides 
and top having again been restored, the experiment proceeded 
as before. 

Experiment XLI. — April 15th, 1847. 



Area of the top ... . =24 024 inches. 
Area of the bottom . . . =22 450 „ 



No. of 


Weight in 


Deflection 


Deflection 


Remarks. 


experi- 


lb.. 


in inches. 


with load 




removed. 




1 


20,<>06 


0-55 






2 


35,776 


0-78 






3 


48,878 


1*12 






4 


62,274 


1-48 






5 


77,534 


1-78 






6 


92,299 


212 






7 


103..150 


2-38 






8 


114,660 


270 






9 


132,209 


305 






10 


138,060 
143,742 


3-23 






11 


3-40 






12 


148,443 


3-58 






13 


153,027 


3-70 






14 


157,728 


3-78 






15 


161,886 


3-88 






16 


164,741 


398 






17 


167,614 


410 






18 
19 


171,144 
173,912 


4-23 
4*33 






20 


177,088 


4-47 






21 


180,017 


4-55 






22 


183,779 


4-62 






23 


186,477 


4-72 






24 


189,170 


481 






25 


192,892 






Broke with this weight (86} tons), the cellular top 
puckering at a distance of 2 feet from the shackle, 
the bottom and sides remaining uninjured. 


Ultimate deflection = 4*89. 


Plate XX. figs. 41 and 42. 
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The crushing of the cellular top attained the object wc had 
been in search of, from the commencement of these experi- 
ments. It was therefore highly gratifying to find ourselves in 
a position that no longer admitted of doubt. This experiment 
determined the relative proportions of the top and bottom areas 
of the tube so as to balance the forces of compression and ex- 
tension, developed by a transverse strain, and furnished also other 
data necessary for the construction of a tube, having a maximum 
strength with a given quantity of material. Having obtained 
these important data, it became expedient to close the expe- 
riments, and from these data to deduce such formulae as will 
enable us to compute the strength and proportions of any other 
tube subjected to a transverse strain. 

The next and closing experiment is of a gigantic character, 
namely, upon the large tube itself. It was resolved, in order to 
make security doubly sure, that an experiment should be made 
upon the first of the Conway tubes ; that temporary piers should 
be built under it at each end (corresponding with the span of 400 
feet) ; and that the deflections should be taken with variable 
and increasing loads, in the usual way. Immediately on the 
completion of the tube this was done ; the scaffolding, platforms, 
&c. having been removed, the tube was suspended, and the ex- 
periment proceeded as follows : — 

Experiment XLII. 

Rectangular tube 412 feet long, 25 feet 6 inches deep in the 
middle, 15 feet wide, and 400 feet between the supports. 

Area of the top =670 inches. 

Area of the bottom .... =517 „ 

Computed weight of tube, including rails and cast-iron frames 
at the ends, 1300 tons. 
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No. of 


I>iiUtncc 




Width. 


Deflec- 






experi- 


between 


Depth. 


tion. 


Weight. 






support*. 












ft. in. 


ft. in. 


ft. in. 


in. 


ton*. 




1 


400 0 


25 6 


15 0 


7-91 


0 


The weight of the tube, 1300 tons, gave a 


2 


400 0 


25 6 


15 0 


902 


95 


deflection of nearly 8 inches, and 95 tons 


3 


400 0 


'25 6 


15 0 


9*50 


154 


left in the inside of the tube for four hours, 


4 


400 0 


25 6 


15 0 


1050 


201 


increased the deflection from 9 02 to 9*25 


5 


400 0 


25 6 


15 0 


10-95 


301 


= *23 inch. This weight was continued for 
seventeen hours, with an increase of de- 
flection '10 inch. After this 301 tons, ex- 
clusive of the weight of the tubes, were laid 
on, when the experiment was discontinued. 



An experiment upon the full-sized scale was deemed the 
most satisfactory method of arriving at correct conclusions. 

The first weight, 95 tons, was spread over a surface of 70 feet 
in the length of the tube in the middle. 

The second weight was laid over a surface of 105 feet in the 
middle. 

The third over a surface of 150 feet in the middle. 

The last over a surface of 190 feet in the middle. 

On the 27th of February 1848, 10 a.m., it blew a severe gale 
from the N.W., which impinged upon the side of the tube at an 
angle of about 50°. This produced an oscillating motion, which 
being carefully measured, gave a lateral deflection of 23 inch. 
Towards noon the wind blew in gusts, but the lateral effect upon 
the tube, although quite perceptible, did not exceed one quarter 
of an inch. 

The result of this experiment fully confirmed the preconceived 
opinion relative to the lateral stiffness of the structure, which ex- 
hibited then, as it does now, considerable powers of resistance to 
lateral strain • and taking into consideration the great weight of 
the tube, its cellular structure on the top and bottom platforms, 
and the combination of its parts, there existed no doubt as to 
the lateral security of the bridge. 

For some time after the first Conway tube was erected, con- 
siderable attention was paid to the effects produced by the heat 
of the sun's rays upon so large a surface of iron. About sun- 
rise, on a clear frosty morning, the gauges with graduated scales 
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were set, and after marking the correct position of the tube, the 
following results were obtained : — 

At noon, the sun shining bright upon the top and one side, 
the tube was bent in that direction, '96 inch, or nearly 1 inch. 
Comparing the deflections as they stood in the morning, before 
sun-rise, and at noon when the temperature had greatly in- 
creased, a decrease of -jfyh of an inch, or a rising of the middle 
of the tube to that extent, had taken place*. The result of this 
change of temperature was an increased convexity in the curva- 
ture of the top and bottom sides, to the extent of raising the 
whole tube 71 inch in the middle. The effect of the sun's in- 
fluence was therefore considerable, and the infusion of heat into 
the top had, by the elongation of that part, raised the whole 
weight of the tube to a height of three-fourths of an inch, be- 
sides an elongation of nearly three-fourths of an inch. 

Summary of Remits obtained from the Experiments of Rectangular 

Tubes. 



No. of 
experi- 
ments. 


Distance 
between 
supports . 


Depth 

of 
tube. 


Width 

of 
tube. 


Thic 
plate i 

Top. 


knew of 
n Inches. 

Bottom. 


Ultimate 
deflection. 




ft. in. 




in. 


in. 


in. 


in. 


14 


17 6 


m 9-6 


9-6 


■075 


•272 


110 


14a 


17 6 


9-6 


9-6 


272 


075 


113 


15 


17 6 


9-6 


9-6 


0/5 


142 


0-94 


15a 


17 6 


9-6 


9-6 


142 


•075 


1-88 


16 


17 6 


1825 


9-2.5 


•059 


•149 


0-93 


16a 


17 6 


18-25 


9-25 


149 


059 


1-73 


17 


24 0 


1500 


2-25 


•160 


•160 


2*66 


18 


18 0 


13-25 


7-50 


142 


142 


1-71 


23 


18 6 


1300 


8-00 


•066 


•066 


119 


25 


11 0 


800 


100 


•282 


116 


0-75 


29 


19 0 


15-40 


7-75 


•230 


•180 


159 



Drinking 
weight. 



Iba. 
3,783 
8,273 
3,788 
7,148 
6,812 
12,188 
17.600 
13,680 
8,812 
11,251 
22,467 



Remarks. 



Broke by compression. 
(Reversed). Extension. 
Compression. 
(Reversed). Extension. 
Compression. 

(Reversed). Compression. 

Compression. 

Compression. 

Compression. Fin on the top. 
Compression. Fin on the top. 
Sides distorted. Corrugate top. 



* It is unfortunate that the exact temperature was not ascertained at the 
time ; the atmosphere may however be taken at nearly the freezing-point 
early in the morning, and a few degrees under summer heat at noon. 
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Model Tube. 



No. of 
,-X|><:ri- 


Distance 


Depth 

uf 


Width 


Tltic-kliewi <(f 
plate in inrlirv 


l T ltimatc 
deflection. 


Breaking 
wciptit. 


Rcmailu. 


ii i i<n t ■ 

111 L- Ilt-n • 


HiinrMirtJk. 


tutu-. 


tube. 


Top. 


Bottom. 






ft. in. 


ft. iii. 


ft. m. 


arm. 


on-ft. 




lh». 




I 


75 0 


4 6 


2 11 


24 02 


880 




79,578 


Broke by tension. 


2 


75 u 


4 <; 


2 11 


24 02 


12 SO 




97,102 


Twisted over. 


3 


75 0 


4 6 


2 11 


24 02 


1280 




126,128 


By tension. 


4 


75 0 


4 <; 


2 11 


2402 


1780 




148,129 


By tension. 


5 


75 0 


4 6 


2 11 


24 02 


22-45 




129,009 


Weight left suspended. Tube 


















turned on its side. 


(> 


75 0 


4 6 


2 11 








26.781 


Experiment discontinued. 


7 


75 0 


4 6 


2 11 


2402 


22 45 




135,255 


Weight left suspended for nine 


8 


75 0 


4 6 


2 11 


2402 


2245 




135,255 


days. 
Broke by tension. 


9 


75 0 


4 a 


2 11 


2i <>2 


22-45 




154,452 


Broke by tension. 


10 


75 0 


4 6 


2 11 


2402 


22 45 




Crushed on the top. 



GENERAL DEDUCTIONS FROM THE FOREGOING 

EXPERIMENTS. 

It will be instructive to compare the weight of a tube with its 
breaking load. 



Comparative Weights and Strengths of Cylindrical Tubes. 



No.ofex- 


Pittance 
between 
support!. 


Weight of 
tube. 


Breaking 
weight. 


Ratio. 


Diameter. 






ft. in. 


Ib«. 


lb*. 






in. 


in. 


1 


17 0 


102 


3,040 


1 


29-0 


1218 


•034 


2 


17 0 


107 


2,704 


1 


25-2 


1200 


•037 


3 


15 7i 


392 


11,440 


1 


29 1 


1240 


•131 


4 


83 5 


334 


6,400 


1 


191 


18 26 


058 


5 


23 5 


346 


6,400 


1 


18-5 


17-68 


•063 


6 


23 5 


777 


14,240 


1 


18-3 


1818 


119 


7 


31 34 


907 


9,760 


1 


107 


24- 10 


•095 


I ! 


31 34 


1385 


14,240 


1 


10-2 


24-30 


•095 




31 H 


1006 


10,880 


1 


10-8 


24 20 


135 



Comparative Weights and Strengths of Elliptical Tubes. 



No. of ex- 
periments 


Distance 
between 
supports. 


Weight of 
tube. 


Breaking 

weight. 


Ratio 
weight to 
strength. 


Dimension of tube. 


Transverse. 


Conjugate. 




ft. in. 


lbs. 


Ih*. 





in. 


in. 


19 


17 0 


109 


2,100 


1 : 19 2 


14-62 


9-25 


20 


24 0 


708 


17,076 


1 : 24 1 


21-66 


1350 


21 


24 0 


357 


7,714 


1 : 21 7 


2125 


14 12 


22 


18 6 


232 


6.867 


1 : 29 6 


1200 


750 


22 


18 « 


232 


5,618 


1 : 24 3 


I2<«0 


750 


24 


17 H 


374 


15,490 


1 : 40-0 


15-00 


9 75 
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Comparative Weights and Strength of Rectangular Tubes. 



No. of ex- 
periments. 


Dictanre 
between 
»upi'oct». 


W ri(rnt of 


Brrnkitiff 
weight. 


Ratio 
weight to 
titrrngth. 


Dimeniiona of tube. 


tube. 


Depth. 


Width. 




ft. in. 


lb.. 


lbs. 






in. 


in. 


14 


17 6 


202 


3,738 


1 


18 


96 


9-6 


14a 


17 6 


3H4 


8,273 


1 


21 


9-6 




15 


17 6 


255 


3,788 


1 


. 14 


9-6 




15a 


17 6 


255 


7,148 


1 


.28 


9-6 


12-0 


16 


17 6 


317 


6,812 


1 


21 


18 25 


9-25 


16a 


17 6 


317 


12,188 


1 


38 


18-25 


92 


17 


24 0 


788 


17,600 


1 


22 


15-0 


2-25 


23 


18 6 


267 


8,812 
22,469 


1 


33 


13-0 


80 


29 


19 0 


500 


1 


50 


15-4 


775 



Now it will be hereafter shown, that this ratio of the weight 
of a tube to its breaking weight varies directly as the depth of 
the tube, when its length is constant. In order therefore to 
ascertain the comparative strengths of these tubes, we shall 
reduce some of the best of each sort to the same depth. 

Thus No. 4, 20, and 1 7 have nearly the same length ; hence 
by reducing them to the same depth, we find their relative 
strengths to be as follows : — 



No. 4. No. 20. No. 17. 

10-5 111 146 

Taking No. 1, 24, and 15a, we find 

No. 1. No. 24. No. 15a. 

244 266 291 
Again, for No. 22 and 29, we find 

No. 22. No. 29. 

246 324. 



Hence it appears that the rectangular tubes are the best, and 
that the elliptical ones are the next in order. 

It is desirable that we should have some formula, which will 
enable us to estimate the comparative strength of these tubes, 
whatever may be their form or relative dimensions. For this 
purpose it will be hereafter shown, that the following formula 
is approximately true for all tubular girders, viz. 
„ T ArfC 
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where W= the breaking load, A= the area of the whole cross 
section of the tube in square inches, d= the depth of the tube, 
/= the distance between the supports, and C= a constant, which 
must be determined by experiment for the particular form of 
the tube. Moreover the value of C, determined for different 
forms of tubes, will enable us to ascertain their comparative 
strength. From the above relation, we have 



°-2 



(2.) 



Thus to find the value of this constant for Experiment 29, 
we have 



W= 



22470 + ^(500) 



2240 



= 10142 tons, 



/=19xl2, rf=15*4, and A=7 048 square inches; 

n 10 142x19x12 01 Q ^ 
*• C =~7-048 x 154 = 21 ' 3 tons- 
Proceeding after this manner, the following tables have been 
calculated. 

Comparative Strengths of Tubes, indicated by the Value of C. 

Cylindrical Tubes. 



No. of 
experiments. 


Breaking weight 




Value of the constant 
C in ton*. 


1 


1-38 


1-5612 


14-8 


2 


1-23 


1-3948 


150 


3 


519 


51032 


15 4 


4 


2-93 


3-3385 


13 5 


5 


2-93 


3-5048 


13 3 


6 


6*48 


6-7970 


14-7 


7 


413 


71928 


9-9 


8 


6-66 




9-9 


9 


5-08 


7-4506 


10-5 



Elliptical Tubes. 



No. of 


Breaking weight 

in tons, or w. 


Area section, or 
TftllM of A. 


Value of the constant 
C in tons. 


20 


778 


71824 


14 4 


21 


3 81 


3-3300 


119 


22 


312 


3-3720 


171 


24 


5-49 


7-0010 


17-8 
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Rectangular Tubes. 



If O. OI 


Mrt-aKing wrifrnt 


Area wstion, or 
vmlue of A. 


V aJue of the rr>n»tant 

C in ton*. 


14 


171 


3-20 


117 


14a 


373 


5-32 


15-3 


15 


174 


404 


9-5 


15a 


3-24 


4-04 


178 


17 


8-03 


8-00 


19-3 


25 


5*05 


2*90 


28-6 


29 


10-13 


7*05 


213 


30 


5-83 


575 


16 1 


31 


8-05 


673 


15 1 


33 


37*95 


41-82 


151 


35 


5873 
68 56 


45-82 


211 


36 


50-82 


22-5 


41 


8915 


55-47 
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In the rectangular tubes, No. 14 a, 15 a, 17, 25, 29, 35, 36 
and 41, appear to have had, nearly, a proper distribution of the 
material ; the mean value of C estimated from these is 215 tons, 
which is considerably greater than the value of C deduced for 
any of the cylindrical or elliptical tubes. 

• Mean value of C. 

For the cylindrical tubes .... =13 03 tons. 

For the elliptical tubes =15*3 tons. 

For the rectangular tubes . . . . =21*5 tons. 
Hence we infer that the rectangular form of tubes is con- 
siderably stronger than either the cylindrical or elliptical form. 

Proceeding with eq. (1.), after the manner of investigation 
given in the note at page 104, we obtain eq. (8.), page 105, 
which expresses the breaking load of a large tube in all respects 
similar to an experimental tube. 

Strength of the Conway Tube, Experiments 41 and 42. 

In the model tube, experiment 41, /=75, L=86 25 tons, 
5*8 

«-=-£-= 29 tons. In experiment 42, ^=400, hence we have 
by eq. (8.), page 105, 

Lj = (j^ |l— ^y*-tt*jtons 

=(^) 2 { 86 25 -^Ti I5x2,9 j =209C ton8 > 
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which is the breaking load of the tube, and hence the breaki 



1300 



weight, W 1 = 2096+ - 2 =2746 tons. 

Again, adopting formula (8.), page 276, we have S=2CS, 
/=400xl2, </=25'5xl2, and from eq. (9.), page 276, 
1=17900000 nearly; 



which result nearly coincides with the breaking weight before 
found. 

Again, by formula (5.) page 275, we have A=1530, </=255, 
/=400, and C=268, 

w AdC 1530x25-5x26-8 
.-. W = — = — ^ =2614 tons, 

which almost exactly coincides with the preceding result. 

Deflections of the Conway Tube, Experiments 41 and 42. 

In order to discover the law of the deflections in tubular 
beams, we shall first consider the table of experiment 4 1 . Add- 
ing f ths of the weight of the tube to the numbers in the column 
of weights in the table, page 264, we have — 



No. of 
experiment*. 


Deflectiiig weight 
in lb*. 


Deflection* in 
incite*. 


4 


70,411 


1-48 


8 


122,797 


2-70 


12 


150,580 


3-58 


16 


172,878 


3-98 


20 


185,225 


4-47 


24 


197,307 


4-81 



Here we find the approximate relation of the deflections and 

W 

the deflecting weights to be expressed by the equality 43000' 

that is, the deflection in inches is, approximately, the 43,000th 
part of the deflecting weight expressed in lbs. This relation is 

W 

more accurately expressed by the equality, 33000— '4. 
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Making a similar reduction of the table in experiment 42, we 
have, regarding the weights as laid over the centre of the tube, 



No. of 
experiment*. 


Deflecting weight 
in ton*. 


Deflections in 
inches. 


1 


812 


7-91 


» 


907 


9-02 


3 


9<i<i 


950 


4 


1013 


10-50 


5 


1113 


10-95 



Here the deflections in inches are pretty nearly the 101st 
part of the deflecting weights expressed in tons. Taking the 
breaking weight, as determined at page 272, to be 2G00 tons, 

we have the ultimate deflection of the tube of 2600 

= 257 inches. Now in order to test the accuracy of these cal- 
culations, we have for similar tubes (see formula (3.), page 165) 

the following relation, ^=^; that is, in the present case, 
8 400 

^gY=yg-; therefore &=25*6 inches, where the same result is 
obtained by two processes perfectly independent of each other. 

Investigation of formula relative to Rectangular Tubes. 

Let HICD represent a section of the tube ^ 
with a cellular structure ; AB the neutral axis ; 
W=the breaking load of the tube ; 
/ = the distance between the supports ; 
e — T>s, the depth of the top cells ; 
c?j = Hi7, the depth of the bottom cells ; 
p = the whole breadth of the spaces in the v 

top cells ; 
k = the thickness of the plates ; 

a = the area of the section of the material in the top cells DO*. 
a { = the area of the section of the material in the bottom cells 

Hltv ; and so on to similar notation for the parts below 

the neutral axis ; 

T 



O 



c 



m 
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/ = the force per square inch, opposed to compression at the 

centre of the top cells ; 
S = the force per square inch, opposed to compression at the 

upper edge DC ; 
g = the distance of the centre of the top cells from the neutral 

axis AB ; 

h = AD, the distance of the top of the tube from the neutral 
axis ; 

G = the distance between the centres of the top and bottom cells; 
M= the moment of resistance of the section HICD to rupture. 
Hence we have, neglecting the material in the sides vs and tr, 
resistance of material in DO* to compression = resistance whole 
area DCr* — resistance space in the cells 

=f{be-p{e-U)}=fa. 

Similarly, we have 

Resistance of material in Hlfo to extension =/ x a t ; 

• • f a =f\ a \ ■ ■ ■ (!) 
Moment resistance of DCr« to compression, m 

=/%{ 1 + i J } -Me- 2%{ 1 + • 

Without infringing upon the peculiarity of the structure, we 
may suppose that k is indefinitely small, and that the material 
is chiefly collected in the vertical plates connecting DC and sr, 
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then we have 

^={/%-/^-2%}(l+ I J- 9 ) 

=fg{be-p(e-M)) t neglecting j^- s * 

Similarly, we have 

Moment resistance of HI/p to extension =zf x a Y g v 

••• M=fa#+f 1 a l # l ; 

butbyeq. (1.) fa=f x a lt 

=/a6 or/jUjG ; .... (2.) 

... W = 4 ^, or . . . (3.) 

Now, in similar tubes / must be constant, for/=Sx|=Sxa 

constant ; and moreover G must be some constant proportional 
part of the depth of the tube ; hence 4/G=</x a constant =dC, 

W=^ (4.) 

which is the relation (1) assumed at page 68, where C must be 
determined by experiment, as explained at page 68. 

Moreover, as the area of the whole section of the material in 
similar tubes must be some constant proportional part of a, we 
also have 

w AdC 

W=- r , (5.) 

* In the model tube, experiment 41, 

e=6 5, £>27— 3-2>23*8, 
, 6-5* 1 

" Ify*'* 12 x 23-8" < 160* 

Hence it appears that the portion of the above formula which is rejected 

is less than -Lth part of that which is retained, so that the relation tn—fag 
loO 

is sufficiently exact for all practical purposes. 

T 2 
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whence we have for the value of the constant, 

^ = Xd ^ 

The general formula (5) will afterwards be shown to hold 
true for cylindrical and elliptical tubes. 

In the model tube, Experiment 41, the neutral axis must, 
obviously, lie very nearly in the centre of the section. It will 
therefore be interesting to investigate a formula for this case. 
For this purpose, let I = the moment of inertia of the section 
IIICD, and k 2 = the sum of the thicknesses of the side plates vs 
and /r, then we have, by a well-known formula, 

. . W — ^ .... (8.) 

But the moment of inertia of the section =2 {moment ABCD 
— moment space ABr* — moment space in the cells DO*} ; 

• • 1=2 bJ?^ d ^ - y-h) f^' -pj?Z> { ^ dv] ] 

which expresses the value of I in eq. (8.). 

The value of the constant S deduced from (7.) is 



S= 



41 



Wld 

— "gj~ . . . . (10.) 

As an application of eq. (6.) and (10.), let us take the data 
of Experiment 41. 

Ex. In Experiment 41, W=8915tons, A=5547, </=45ft., 
/=75ft., £=35 in., *=147in., * 2 =198in., e=6£ in. 

Whence we have from eq. (6.), 

W/_ 8915x75 
C = Arf = 55-47 xTF6 = 26 7 tons - 
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And from eq. (10.), we have 

<$-* 2 =35- 198=34-802, /t=^~=.27 t 

^-^=27-6-5=20-5, ^=35-7 X 147=33-971, 
A-*=27--147=26-853, //-e+^=20-5+ 147=20-647, 

.\ I=|[35 x 27 3 -34-802 x 205 3 -33-971 {26-853 3 -20-647 3 }] 

= 20200 nearly; 

, Wld 8915x75x12x4-5x12 0R . ft . 
•• S =8T = 8x~20206 = 26 8tons. 

Here it will be seen that there is a very near coincidence be- 
tween the values of C and S. 

When the tube is simply a hollow rectangular beam, similar 
to that of experiment 14, we find from equations (8.) and (9.), 
by making e=2k, 

substituting ^ for h t putting b x for £ 2 = the internal breadth, 
and d Y for </— 4£= the internal depth, wc have 

I=l{^-Vi 3 )> (11-) 

w 8ST 



3W 1 

no 



•• s - 2{bd s -(b-2k){d-2kf}' • • • 
by substituting 2£ for ^ and d~2k for </ r 

i£z\ In the second experiment recorded in the table at p. 46, 

1*212 

/=30X12, W= -y- +22-75 = 23 356 tons, </=24, 0=16, 

and £=*272, hence we have by equation (12.), 
3x23-356x30x12x24 
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Formula relative to Cylindrical Tubes. 

As the thickness of the metal in these tubes is uniform, we 

shall suppose that the neutral axis passes through the centre of 

the circular section. 

Let r, the radii of the exterior and interior circles re- 
spectively ; 

d, </j= the diameters of the exterior and interior circles 
respectively ; 
1= the thickness of the metal ; 
A= the area of the section of the material ; 
x, y-=. the coordinates of a point in the circle, referred 
to the centre as the origin. 
The other notation being the same as in the preceding investi- 
gations ; then we have 

M= tI-m^-t/II^^ 

_ 2S TT* 2S XT,* 

— r ' 8 ~ r ' 8 

Now in similar tubes y is a constant quantity, and conse- 
quently 1 + (jj^ is also a constant quantity ; in this case there- 
fore we have 




* * 4 — 4 
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which is the same general formula as that given in equa- 
tion (5.) 

When the thickness of the tube is small as compared with its 
depth, then 1+ 0^ =2 very nearly*, and in this case, 

rSAf 1 . /rAZi r SA 

comparing this expression with (13.), we find C=S. 

Formula relative to Elliptical Tubes. 

Let a = semi-axis major of the exterior ellipse ; 

b = semi-axis minor of the exterior ellipse ; 

«!= semi-axis major of the interior ellipse ; 

b x = semi-axis minor of the interior ellipse ; 

d = the depth of the tube ; 

k = the thickness of the metal ; 

A = the area of the section of the material ; &c. 
Proceeding precisely as in the case of the cylindrical tubes, we 
have 

M = JiiM-W) ; 

now we shall assume that the exterior and interior ellipses in 
the transverse section of the tube are similar; hence in this 



b—b x > 



M = £( jw- w> 

St 



+ In experiment 4, «/= 18 26, A= 0582 ; 

... r= 15^=913, r,=9'13- 0582=9 072, 



and 



1 + = 1 + (|^) = 1 '99 or 2 nearly. 
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="-F^-v.)(»+£') 

_ flSA fi i Vil 

— 4 p 6a j- 



Now in similar tubes ^ is a constant quantity, 

MAdC 
~ T' 

W/ A<<C 
4 4 

•• W=^, (14.) 

which is the same general formula as that given in equations 
(5.) and (13.) 

When the thickness of the tube is small as compared with its 
depth, then 1+ = 2 very nearly*, and in this case, 



4 L ^ ba 



flSA 
= "2"' 



comparing this expression with (14.), we find C=S. 
From equations (5.), (13.) and (14 ), it appears that 

is a general expression for the breaking weight of all tubes, 
whether rectangular, cylindrical, or elliptical, under the limits 
specified ; where A is the area of the section of the material in 
square inches, d the depth in linear inches, / the distance be- 
tween the points of support in linear inches, and C a constant 
determined by experiment for the particular form of the tube. 

* In experiment 19, a= li^?=7'31, b= ^=4 625, *=0416, 

o, = 7-31- 041G=7-2684, A, = 4 625- 0416=4 5834, 

i 4-5834 x7-2684 . oc 0 

H nd 1 + -i-I = 1 + — -- - . - = 1-98 or 2 nearly. 

ba 462ax7-31 J 
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Hence the value of the constant C, in those expressions, may 
be taken as the index of the comparative strengths of the dif- 
ferent kinds of tubes-. 

To express the Breaking Weight of a Tube as compared with the 

Weight of the Tube itself 

Let *= the weight of cubic foot of wrought-iron, and m>= the 
weight of the tube ; then supposing the tube to be uniform in 
its dimensions, we have 

d C 

W _ d C _dC i 
w — P' 144* ~~ t*' 

where the ratio varies as the depth of the tube, and inversely as 
the square of the length. 



EXPERIMENT ON THE RESISTANCE OF A RECTAN- 
GULAR TUBE TO A CRUSHING FORCE. 

Not having in my possession the experiments of Mr. Hodg- 
kinson on the resistances of tubes of different forms to a 
crushing force, I considered it absolutely necessary for my own 
guidance to institute an experiment, upon a large scale, in order 
to ascertain the resistance offered by a rectangular malleable 
iron tube or cell (of nearly the same dimensions as those in the 
Britannia and Conway tubes), to a force tending to crush it. 

The experiment was made" upon a tube 18 inches square, 
8 feet long, and composed of plates half an inch thick, riveted 
to angle-iron, as shown in the annexed sketch. 

The tube or cell was placed vertically under a Fig- 72. 
powerful hydraulic press belonging to Messrs. Ben- 
jamin Hick and Co., Bolton, Mr. John Hick, the active 
partner, having kindly offered the use of the pumps 
and apparatus for that purpose. 

The hydraulic press was one of the best construc- 
tion ; it had four distinct cylinders and rams, and the 
pressure was indicated by an exceedingly sensitive 
lever with a carefully graduated scale, on which the 
strain during the different stages of the experiment 
was recorded. The following table exhibits the pres- 
sure and flexure of the tube under the influence of 
the force applied. 
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Experiment XLIIL— May 7th, 1847. 

Rectangular tube or cell, 8 feet long, 1 foot 6 inches square, 
and composed of plates and angle-iron, on all the four sides, 
half an inch thick. 



Sectional area of the cell =50 inches. 



No. of 






^Flexure on 


Compre»- 




Pmrare 


Flexure on 




■iou from 




ri[ien- 


is ton*. 


the side A. 


the »idc B. 


force ap- 
pliedin 




1 


115 


•••••• 




•••••• 


The discrepancies exhibited on the sides 

jk^.. *_ _ m ^— m - A , , i - ------- n nnn ai n ft J %» ■■ 

were in a gTeat measure occasioucu oy 
the "buckling" of the plates, which 


s 


165 


•25 


•20 


•000 


3 


215 


•25 


•48 


•000 


4 


265 


•25 


•70 


•000 


produced contortions on the surface. 


5 


315 


•25 


•70 


•025 


6 


365 


•25 


1-20 


•032 




7 


415 


•25 


•95 


•032 




8 


465 


•25 


70 


•030 




9 


515 


•50 


•95 


•042 




10 


565 


•75 


•95 


061 




11 


615 


•75 


1-75 


•063 




12 


665 


1-00 





•160 




13 


690 


i 






A short time before the whole amount of 
pressure came upon the tube it was pro- 
gressively yielding to the strain. It 
ultimately became distorted by the puck- 
ering of three of the sides, as exhibited 
in the drawing. 



Taking 680 tons as the crushing force, we have the resistance 



of compression per square inch = -g^ tons =13 6 tons. This 

result nearly coincides with the value of S determined for the 
thinner tubes with single plates at the top and bottom (see ex- 
ample, p. 277). But in all the tubes with a cellular structure 
at the top, the value of S is considerably greater than the resist- 
ance to compression indicated by this experiment (see example, 
p. 276). The combination of cells, taken in connection with 
the peculiar mode in which the crushing and tensile forces are 
applied, probably contributes to the great strength observed in 
the tubes with a cellular structure. 

The total force of resistance presented by the cellular top of 
the Conway tube =670x 13 6=9112 tons. 

Upon the whole, however, this experiment tended to give us 
additional confidence in the security of the structure. 
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EXPERIMENTS TO DETERMINE THE STRENGTH OF 
RIVETS WHEN INSERTED IN LINES ON EACH 
SIDE OF THE JOINT, AS PER SKETCH. 

Fig. 73. 



0O0 

O Or 




e j 


o c 
c '-■ 


o o o ^ ;C 0 G O 




b d > 




Entertaining perfect confidence in the resisting powers of the 
upper side of the tube to compression, the fc *ncxt ^consideration 
was to establish, by direct experiment, the same confidence in 
the resistance of the bottom to tension. The principal cause of 
doubt in reference to this part of the construction was occa- 
sioned by the perforations for the rivets weakening the plates. 
How to remedy this defect was a question of some difficulty, 
and it required more than ordinary consideration in adopting 
the means necessary for attaining the construction of equal 
strengths. The mode of riveting materially affected the strengths, 
as well as the proportions of the bridge. 

Double, treble, and quadruple riveting was thought of ; but 
one after another were abandoned on account of the rivet-holes 
weakening the plates, and I should have almost despaired of 
attaining the object in view, but for the principle of longitudinal 
or chain-riveting having occurred to me, after repeated trials 
of other modes and forms. Having satisfied myself as to the 
feasibility of this system of riveting, it was still desirable that it 
should be submitted to the test of experiment. This was done 
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upon two distinct methods of jointing, one with a single thick- 
ness of plates, similar to the vertical divisions of the cells in 
the two large tubes, and the other of a double thickness of 
plates, similar to the upper and lower platforms of the bottoms 
of the tubes. The jointed plates having been prepared, the 
experiments were conducted by a powerful lever, tearing the 
joints and plates asunder in the direction of the line of the rivets 
as follow : — 

Chain-Riveting Single Plates with double covers over the Joint. 

Area of section through the solid! g. 5x . 25= . 875 inch 
plate at a, b J 

Area of the covering plates ... 3 5 x '26=*910 „ 

Area of section through the rivet-' 
holes at c, d 

Diameter of the rivets, each J-inch, four on each side of the 
joint, as exhibited above. 



:} 



3 X -25= 750 



No. of 
experiment* . 


Weight in It*. 


Elongation ii 


l 


5.600 




2 


26,656 




3 


28.448 




4 


30,840 


•021 


5 


32,032 


•034 


6 


33,824 


•034 


7 


35,626 


•044 


8 


37,418 


•052 


9 


39.210 


•056 


10 


41,002 





Weight of the lever. 



Torn asunder through the hole at e, d, after 
sustaining the load a few 



If we take the area of the plate at the point of fracture = 750 
inch, it will be found that it required a power of 24*41 or 
nearly 24 J tons per square inch to tear it asunder. 

The next experiment was with double plates and a single 
cover over the joint similar to the tensile joints of the two bot- 
tom platforms of the Britannia and Conway tubes, as follows : — 

Area of section through the line a, £='875 X 2 = 1*750 inch. 

Area of section through the rivet-holes at t\ d = 1 5 

Area of covering plate through the rivet-hole = 91 

Rivets as before, £-inch diameter. 



>> 
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No. of 


\\ right in li>*. 


Elongation in 
ioche*. 




1 


5,600 




Weight of lever. 


2 


26,656 


•016 




3 


37,408 


■025 




4 


46;jfi8 


•028 




5 


55,328 


•057 




6 


62,496 


•100 




7 


69,664 




Broke by shearing off the rivets close to the 








plate, as shown in the drawing. 



From the above experiment it appears that fracture took place 
through the solid plate on one side, and by shearing off the 
rivets on the other. Hence the area of the section of fracture 
= 875+ "785 =1*66 inches, and proceeding as before, we have 
for the breaking weight a force of 18*73 tons per square inch. 

Finding the resisting powers of the rivets unequal to the 
strength of the double plates, they were afterwards increased 
from half an inch to five-eighths of an inch in diameter ; or until 
the area of the rivets approached nearly to the area of the plates, 
which gave the required strength. In joints of this description 
exposed to a direct tensile strain, it will be found that the 
resisting power of rivets is nearly equal to that of the plates : 
or in other words, the resisting power of the rivets is to that 
of the plates as their respective sectional areas, that of the plates 
being taken through the rivet-holes. 

In the single-jointed plates the half-inch rivets were more 
than sufficient to cause the plates to be torn asunder ; whereas 
in the double plates the same strength of rivets was unequal to 
the strain ; the respective areas of the first were in the ratio of 
•785 : 750, and the latter of 785 : 1500*. These experi- 

* The strength of plates and their riveted joints is not a new subject ; as 
ten years ago I was closely engaged in researches into the strength of iron 
as a material for ship-building, including the comparative value of the riveted 
joints of plates. These experiments are not yet published, but the following 
extract from the Report of the Tenth Meeting of the British Association for 
the Advancement of Science, held at Glasgow in 1840, bears so directly upon 
the question now under consideration, that we may safely refer to the abs- 
tract as given to the meeting on that occasion : — 

'* The number of vessels which of late years have been made entirely of 
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mental facts were of great value in relation to the construction 
of the Conway tube, inasmuch as they caused us to increase the 
section of the rivets to nearly the same sectional area as the 

iron, and the probability of the greatly extended use of this material in ship- 
building, renders the extension of our knowledge an object of some import- 
ance, at least, so far as to make ub better acquainted with its powers of re- 
sistance to the various strains to which it is subjected in this new application. 
To meet these requirements the following experiments have been undertaken, 
and are now in a great measure completed. 1st. A series of experiments 
on the strength of malleable iron plates as regards a direct tensile strain, 
both in direction of the fibre and across it. 2nd. On the strength of the 
joints in plates riveted together, and on the best modes of riveting. 3rd. On 
the strength of the various forms of ribs or frames used in ship-building, 
whether wholly composed of iron, or of iron and wood. 

"On the Strength of Iron Plates. 

" In the experiments all the plates were of uniform thickness ; their ends 
had plates riveted to them on both sides, with holes bored through them 
perpendicular to the plate, in order that they might be connected to shackles 
by bolts to tear them asunder in the middle, which were made narrower at 
those parts for that purpose. The results were as follows : — 

" Mean breaking weights in tons per square inch when drawn in the di- 
rection of the fibre : 

Yorkshire plates 2 5 * 7 7 " 

Yorkshire plates 22*76 

Derbyshire plates 21*68 ^Mean, 22*52 tons. 

Shropshire plates 22*83 

Staffordshire plates 19*56, 

M Mean breaking weights in tons per square inch when drawn across the fibre : 

plates 27*49 1 

plates 26 04 

Derbyshire plates 18*65 

Shropshire plates 20*00 

Staffordshire plates 21 01 

"The foregoing experiments show that there is little or no difference in the 
strength of iron plates, whether drawn in the direction of the fibre or across it. 

" Mr. Fairbairn then gave the results of a long series of experiments on 
the strength of riveted plates. The same description of plates was here 
used as in the previous experiments ; they were, however, made wider than 
the former ones, in order that they might contain — after the rivet-holes were 
punched out — the same area of cross section as the previous ones. 



> Mean, 23 04 tons. 
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plates in all the double joints, especially in the bottom of the 
large tubes ; and the same principle must be observed in the 
construction of all tubular girders subjected to severe tensile 
strain. 

" Mean breaking weights in lbs. from four plates of equal section, riveted 
by a single row of rivets : 

20,127 
16,107 
18.982 
19.147 

" The mean breaking weights in lbs. from four plates of equal sections to 
the last, but united with a double row of rivets : 

22,699 1 



Mean, 18,590 lbs. 



23.371 
20,059 
22,902 



Mean, 22,258 lbs. 



'« Whence the strength of single to double riveting is as 18,590 : 22,258. 
But from a comparison of the results taken from the whole experiments, the 
strength derived from the double-riveted joints was to that of the single- 
riveted as 25,030 : 18,591, or as 1000 : 742. 

" Comparing the strength of plates alone with that of double* and single- 
riveted joints, their relative values were nearly as under : — 

For the strength of the plate 100 

For that of double -riveted joints 70 

And for the single-riveted joints 56 

" Hence the strength of the plates to that of the joints are as the respective 
numbers 100, 70, and 56. A table was then given containing the dimen- 
sions and distances of rivets for joining together different thicknesses of 
plates." 

The above extract will show, that considerable progress had been made in 
a similar inquiry to that contained in the preceding experiments, as far back 
as the year 1838, which was the time when the experiments on the strength of 
wrought iron plates and their riveted joints were commenced. Since then 
the subject has been laid aside in consequence of the pressure of other im- 
portant duties, which for the last ten years have occupied nearly the whole of 
my time. I hope, however, that I shall shortly be able to complete the 
experiments, and, by a careful record of facts, to obtain such results as may 
be useful in effecting increased economy and increased security in the con- 
struction of iron ships, and other structures. 
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LETTERS FROM MR. H. ROSS, MR. J. GRAHAM, 

AND MR. R. MURRAY. 

39 Bloomsbury Square, 
Dear Sib, London, September 28th, 1846. 

In answer to your letter received this morning requesting me to state 
what took place at Millwall between yourself and Mr. Hodgkinson re- 
specting the corrugated form of tube, and who suggested that form, 
I regret to say that I have no recollection of any particular conversa- 
tion on the subject, but I feel satisfied that the subject of the corrugated 
iron was started by yourself, and that after the first experiments on the 
rectangular tubes were in hand, and the results of some of them known, 
you spoke to Mr. Hodgkinson of your intention to adopt or make a trial 
with corrugated iron, as most likely to give additional strength ; and 
subsequently you drew the chalk sketch for Graham to go by in making 
the spectacle top tube. Nothing that then took place struck me as if it 
emanated from Mr. Hodgkinson ; and as far as I recollect, he merely 
coincided with you in the probability of its answering better. As to 
what may have taken place elsewhere between yourself and Mr. Hodg- 
kinson, of course I know nothing; but I have always been under the 
impression that the application of corrugated iron was your sole sugges- 
tion. 

In corroboration of this impression, I have also a distinct recollection 
of calling on my brother, to say that all the tubes then made were ex- 
perimented upon, and that you suggested one with a corrugated top ; the 
consequence would be that weeks would elapse before the remainder of 
the experiments could be made ; he said the bridge ought to be in hand 
by that time. 

The experiments on the corrugated tube were not made until the 
14th of October, 1845. 
Trusting this explanation will satisfy all parties, 

I remain, dear Sir, faithfully yours, 

William Fairbairn, Esq., Manchester. Hn. Ross. 

Millwall, London, September 30, 1846. 

Mr. Fairbairn, Sir, 
With regard to my recollection of the different sketches which I re- 
member of your making towards the latter end of the first experiments 

U 
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that were made last year at Millwall, when you came up to break the 
beams and tubes, thus, 




When we had finished you called me up to the end of the mould-loft 
to give me some further instruction, and when I came, f V Y Y Yl 
you were busy sketching different forms of tubes to N ' ^ A » A A ^ 
the gentlemen present ; and among the rest was one 
such as this, which was considered the best by the 
gentlemen present at the time. 

The above is the principal of my recollection. 

1 am, yours most truly, c 
James Graham. 



3 Park Place, Greenwich, May 27th, 1848. 

My dear Sir, 

Not having observed in the newspapers the speech to which you refer 
in your note of the 24th, I am much surprised by what you state as 
to Mr. Robert Stephenson's claiming the whole merit of the Conway 
Bridge. 

I quite agree with you in thinking that your father must have borne 
a very great share of the responsibility and odium, had the tubular 
system proved a failure, and it seems very illiberal in Mr. Stephenson 
now to lay claim to a successful result, which has been obtained simply 
by acting up to the facts and laws affecting the strength of wrought- 
iron tubes, first established by the Millwall experiments. I always un- 
derstood that the whole conduct of these experiments was left to Mr. Fair- 
bairn, and they appeared to me to be alike planned and executed by him. 
And I do not even remember of Mr. Stephenson being present at these 
experiments, or making any suggestions with reference to them until 
the best form of tube had been established. I have now before me the 
whole series of the experiments (in which you are aware I took an active 
part), with the deflections and breaking weights of tubes of twenty-four 
different varieties; also sundry sketches and directions in your father's 
own hand-writing as to the construction of some of the tubes, and it ap- 
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pears to me quite plain that the present form of the Menai and Conway 
Bridge has been progressively arrived at by means of those experiments 
solely. You will observe they were made first upon circular tubes, then 
elliptical, square, rectangular, and finally upon rectangular with the top 
strengthened, either by an additional plate or by double corrugated 
plates, which seems the nearest approach that could be made in experi- 
ments of that scale, to the cellular form employed first in the experi- 
mental bridge at Mill wall, and subsequently for the Menai and Conway. 

Believe me, my dear Sir, 

Yours very truly, 

Thomas Fairbairn, Esq. Robert Murray. 



Printed n. and J. E. Taylor, Red 1-ion Court, Fleet Street. 
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